DRAINAGE (IRELAND). 



RETURN tu an Order of the Honourable The House of Commons, 
dated 23 May 1853;— -for, 



RETURN “ of the several Works of Thorough Drainage executed in Ireland 
under tite Labouciieue Letter, arranged in Counties ; showing the Area of 
each Drainage, with the Cost per Acre ; also showing the Cost per Acre, 
supposing that the Works had been executed at the same acreable Rate as 
similar Works have been effected under the Land Improvement Act, 10 Viet, 
c. 32.” 



LABOUCHERE DRAINAGE. 



May it please your Lordships, 

Having prepared the Returns ordered by the House of Commons on the 
23d and 27th of May ultimo, relating to the Laboucliere Drainage Works, in 
Ireland, executed during the period of the famine, in the winter of the year 
1846 and spring of 1847 ; 1 think it my duty to offer a few observations for the 
information of your Lordships, which may free the subject from some of the 
perplexity by winch it is surrounded. 

As might be expected, the cost of works executed altogether by pauper 
labour exceeded that of similar works undertaken at ordinary times and under 
ordinary circumstances; and no doubt the proprietors who benevolently under- 
took them, and made themselves responsible for the expenditure, were, at the 
time, fully prepared for such a result. 

But it is pleasing to observe that the works have been more successful, and 
the expenditure less than might have been expected, when it is considered, that 
at the time they were commenced the Doanston system of thorough drainage 
was nearly unknown in Ireland, and had been rarely carried into effect beyond 
the limits of the demesnes of a few landed proprietors, and that, in conse- 
quence, the Board of Works found it difficult to procure a sufficient number of 
inspectors and sub-inspectors practised in the system of thorough draining 
to lay out the works, and direct local overseers in the performance of their 
respective duties; and yet, with few exceptions, which will be noticed hereafter, 
the draining operations rapidly assumed a regular and systematic character, the 
inspectors and sub-inspectors employed by the Board generally performed their 
duties in a satisfactory manner, and the local overseers appointed by the pro- 
prietors to superintend their own works, as well as tbe pauper labourers, 
gradually became expert, and, in consequence, the works were generally well 
executed and effective. 

But in addition to this result, the instructing and training of upwards of 
1,000 local overseeis, and of 22,000 labourers, in the improved system of 
thorough draining, was, on the passing of the Land Improvement Act in the 
year 1847, universally admitted to be of great value, as by this means the 
numerous proprietors who obtained loans under that Act were enabled at once 
to carry on their works more successfully and economically than they could 
have done had it not been for the experience previously obtained through the 
working of the Laboucliere Drainage. 

I shall now beg to submit for your Lordships’ information the system adopted 
by the Commissioners of Public Works in carrying into effect the drainage 
operations authorised by Mr. Labouchere’s letter, dated the 5th of October 
1846. 

In the month of October 1846, when the Labour Rate Act was in full opera- 
tion, the Lord Lieutenant (Lord Besborougli) recommended that the people 
822. A sl,ouJd 
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should be employed, as far as possible, on reproductive works, such as thorough 
drainage, sub-soiling, &c., provided the proprietors whose lands were operated 
on would undertake to repay the expenditure. 

Acting on this principle, Mr. Labouchcre issued his letter, which authorised 
presentments being made at extraordinary Presentment Sessions, held under the 
Labour Rate Act, 9 & 10 Yict. c. 107, for thorough draining, sub-soiling, Ac., 
on the application of such landed proprietors as gave undertakings for the 
repayment of the money expended. On the promulgation of the letter numerous 
drainage presentments were made in nearly every county in Ireland, altogether 
1,686, and corresponding undertakings given by the proprietors, amounting in 
the whole to 260 ,7571 

In carrying out the drainage operations under the letter, the Commissioners 
from the commencement made every exertion to enforce system and economy 
in the execution of works which they considered in the light of private under- 
takings. 

In this view, they called upon the proprietors in every case to name local 
overseers to superintend the labourers, while the Board appointed a number of 
district inspectors and sub-inspectors of drainage, whose duty it was to lay out 
the works to be executed, make occasional visits to see that the instructions 
were attended to, and to measure the work when done. Both the inspectors 
and sub-inspectors of drainage were paid by the public, and no contingent 
expenses have been charged to the works, except a per-centage, which rarely 
exceeds 2 1. per cent, on the expenditure, to cover the pay cleric and cheek 
clerks’ salaries, and the wear and tear of tools provided. 

In order to carry out these arrangements, the Board issued several circulars, 
setting forth the system they proposed to adopt, with a view to aid the pro- 
prietors who had made themselves responsible for the repayment of the money 
to be advanced by the public in payment for the labour done. Copies of 
circulars Nos. 38 and 55, issued by the Board on the 9th of December 1846, 
and 25th of January 1847, are appended (see Appendix A.), which clearly show 
the principle adopted in regard to the works, particularly the fifth and sixth 
paragraphs of circular No. 38, which show the wishes of the Board in regard to 
the co-operation of the proprietors, who are called on to recommend local over- 
seers to superintend their own works. 

In circular No. 55, dated the 25th January 1847, the Board observe, “ It is 
necessary that the overseers and labourers should understand that, the Drainage 
Presentment Works under Mr. Labouohere’s letter are to be paid for by the 
landed proprietors who undertake them, and that the work in each case must he 
considered to be a private one, commenced by an individual for the employment 
of the people ; hence it becomes the duty of the overseer, as well as of the 
labourer, to do justice to the proprietor who undertakes at his own cost to 
employ the destitute on reproductive works,” &c. 

The Board also issued detailed instructions to the inspectors of drainage, in 
which it is stated, that “ the local overseer of each of the principal presentment 
works will be recommended by the undertakers, and you may appoint such of 
them as appear to you to be suitable. Such overseers are, in each case, to be 
paid out of the presentment, consequently it is desirable that the salary should 
not exceed 2s. per day, but the usual charge will he 1 a\ (id. Such being the 
principle acted on by the Board, they feel some surprise at the several com- 
plaints that have been made of want of attention on their part to the interests of 
the persons undertaking to repay the expenditure on the drainage presentments, 
and attributing gross neglect and lavish extravagance on the part of the Board 
ancl its officers. 

It is quite true that in several instances the subaltern officers of the Board 
found it impossible to resist labourers forcing themselves into the works, and in 
some cases instructions were issued to stop the works in consequence ; in others, 
the proprietors neglected or refused to appoint local overseers to carry on the 
works. Under such circumstances the drainage inspectors, who were necessarily 
limited in number, found it impossible to control the labourers or see that the 
work was properly executed, hut such were only exceptional cases; for, on the 

whole, 
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whole, the works were carried out in a more perfect and satisfactory manner 
than could have been expected under the peculiarly trying circumstances under 
which they were commenced. 

With reference to the cost of the works in the several counties in which they 
were undertaken, the detail of which is given in the returns, it appears that with 
few exceptions they were executed at a rate per acre not much exceeding that of 
similar works now being executed by many of the same proprietors, under 
the provisions of the Land Improvement Act, 10 Viet. c. 32, and in some 
instances actually cheaper, if we take into consideration the difference in the 
specification for executing the works during the period of the famine, as compared 
to that at present adopted ; and this circumstance should constantly be borne in 
mind, in considering the two systems of drainage. 

In making a comparison of the cost of those drainage works, and those under 
the Land Improvement Act, the difference in the cost of food between the 
two periods must not he overlooked. The late Lord Clare’s communication, 
(see Appendix (B.) to this Letter), shows how much the cost of the work was 
affected by it. 

In the years 1846 and 1847, the thorough drainage works were executed in 
accordance with the then recognised practice introduced by Mr. Smith, of Dean- 
ston, according to which, the depth, of the parallel drains varied from 2 feet 
G inches to 3 feet, and the distance between them from 18 to 21 feel ; hut under 
the Land Improvement Act, during the last three years, the deep system, has 
been almost universally adopted, according to which, the parallel drains are 
sunk to a depth of not less than 4 feet, and the distance between them has been 
extended to from 3G to 42 feet. This latter system has been much more effec- 
tive and economical than the Deanston; the difference in cost being on an 
average about 20s. per acre in favour of the deep system, in which the drains are 
placed further apart. 

Commencing with the Province of Ulster, it appears that works of main and 
thorough drainage, sub-soiling, &c., were executed in the counties of Antrim, 
Armagh, Cavan, Donegal, Down, Londondery, Monaghan, and Tyrone. 

The area of land thorough drained under the Letter in this province, was 
14,329 acres, and the average cost per acre, amounted to 51. 17s., while the 
average cost per acre of thorough drainage, executed under the Land Improve- 
ment Act in the same district, has amounted to 41. 5s. If we deduct 1/. per 
acre for the excess of the l.abouchere drainage, according to the Deanston 
system, as compared to the deep system at present adopted, the result will be 
4/. 17 s. per acre for the Labouchere drainage, as compared to 4 /. 5 s. per acre 
for land improvement drainage. 

No complaints of excessive expenditure were received from any proprietor of 
the Province of Ulster. 

In the Province of Leinster, works of main and thorough drainage, sub-soiling, 
&c., were executed in the counties of Dublin, Carlow, Kildare, Kilkenny, 
King’s County, Queen’s County, Longford, Louth, Westmeath, Wexford, and 
Wicklow. 

Confining our calculations to thorough draining, we find that the area thorough 
drained was, that the average cost per acre under the letter, amounted to 
51. 1 6 s., while the average cost per acre of the land improvement drainage in 
the same counties was 41. 14.?. 

In this province, complaints of excess of expenditure were received from 
several proprietors of the barony of Delvin, in the county of Westmeath, and a 
lengthened correspondence took place, which was printed by order of the House 
of Lords ; Parliamentary Paper, No. 154, Session 1850. 

From the county of Kilkenny a letter was received from the agent of the Earl 
of Desart, complaining generally of excessive expenditure, and also of a part 
of the work commenced having been left unfinished. On referring to the 
inspector, it appeared that on the general suspension of those relief works, there 
remained about 10 acres of land, on which drains had been opened, and not 
closed, owing to some difficulty in procuring broken stones, as a conduit for the 
. 822. water i 
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water ; but as the execution of the works was under the immediate direction of an 
overseer appointed by his Lordship’s agent, the fault of having opened those 
drains without due regard to the means of closing them, was attributable more 
to carelessness on the part of the local overseer than of the inspector or the 
Board of Works, who could only pay occasional visits to the drainage works. 

In the province of Munster, works of main and thorough drainage, sub-soil- 
ing, and embankments were executed in the counties ol Cork, Kerry, Limerick, 
Tipperary and Waterford. 

The area thorough drained under the Letter, was 8,508 acres, and the average 
cost per acre amounted to 6/., while the average cost under the Land Improve- 
ment Act amounted to 4 l. 10 s. per acre, and making the deduction ot 1 l. per 
acre for the increased cost, according to the Deanston system, we have an average 
excess of 10 s. per acre on the Labouchere drainage, as compared with the 
land improvement works. Several important communications regarding exces- 
sive expenditure were received from proprietors in the counties of Kerry and 
Limerick, particularly from the Earl of Listowel, the knight ol Gun, and the 
late Earl of Clare. 

The correspondence connected with these communications is given in Appendix • 
(B.), and your Lordships’ attention is particularly directed to the satisfactory letter 
received from the Earl of Clare. No doubt there was a considerable excess in the 
expenditure in parts of the county of Limerick, and particularly m neighbour- 
hood of Patrick’s Well and Glin ; but the principal proprietors in both cases finally 
approved of what had been done, justly attributing the excess in the expenditure 
to the works being executed by a multitude of starving people, young and old, 
who were previously unacquainted with draining operations. 

The average cost per acre of the Earl of Listowel drainage was 5/. 15 s., 
which cannot be considered to be excessive. Verbal complaints of excessive 
expenditure were also made by Mr. William Talbot Crosbie, of Ardfert, but on 
reference to the details given in the .Returns ordered by the House of Commons, 
excepting in one instance, there does not appear to have been any unusual expen- 
diture in his case. 

In the province of Connaught, the greater part of the works executed under 
the Letter was confined to open main drains, hut thorough drainage was executed 
to a considerable extent in the counties of Leitrim, Roscommon and Sligo. The 
area thorough drained was 1,790 acres, and the average cost per acre amounted to 
7 1. 8 s., while the average cost of drainage works, under the Land Improvement 
Act, was 4 l. 12 s. 

In the barony of Carrigallen, in the county of Leitrim, the cost of these latter 
works was unusually great; it amounted on an average to Vil. 7 s. per acre, 
while at the present time the average cost of land improvement works in the 
same county amounts to but 4 /. 16 s. per acre. 

This unusual expenditure on tbe Labouchere works was owing chiefly to the 
inattention on the part of the proprietors to the appointment of competent steady 
overseers to conduct their own works, and to the number of unskilled pauper 
labourers, who were forced into employment on those works by order of tbe 
local relief committees. 

In the neighbouring counties of Roscommon and Sligo, where the local 
overseers appointed by the proprietors performed their duty in a steady arid 
resolute manner, the average cost per acre of the Labouchere drainage was only 
4/. 14 s., while the average cost per acre of the land improvement drainage 
amounted to A l 10s.; as might be expected under such circumstances, the 
objections were limited to the county of Leitrim, from whence complaints ol 
excessive expenditure were, received from Doctor Robert Collins, and Mr. John 
La Touche. 

In taking a review of the whole of the works executed under Mr. Laboucliere’s 
Letter, it appears that tbe expenditure amounted to 198,370/. 9 s. 2 d., and the 
drainage to 43,167 acres, subdivided into 1,506 different works, commenced and 
carried out during a period of unparalleled distress. That the average cost per 
acre of thorough draining amounted to but 4 1. 12 s., which included the area of 
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land improved by main drainage, a? well as thorough drainage. The cost per 
acre of thorough drainage alone amounted to 0 l. 5 s.; but had the works been 
executed according to the deep, and not the Deanston system, the average cost 
would not have exceeded 5 l. 5 s. per acre, a result which must be deemed satis- 
factory, when the high price of provisions, and all the circumstances of difficulty 
by which the execution of the works was surrounded, is taken into consideration, 
and more particularly, when we find that the cost of thorough drainage executed 
at the present time according to the most economical system, amounts on an 
average to 4 1. 10 s. per acre. 

With respect to the account of Expenditure aud Repayments, it appears by 
the Returns ordered, that in the — ■ 





The Amount 
Expended. 


Repaid by 
Instalments. 1 


Repaid i 


n full. 




£. 


s. 


d. ! 


£. 


s. 


d. 


£. 


s. 


d. 


Province of Ulster - 


67,603 


3 


2 


17,142 


7 


9 


6,440 


19 


2 


Province of Leinster 


65,845 


12 


- 


15,404 


12 


2 


5,598 


18 


5 


Province of Munster 


46,642 


9 


11 


10,339 


14 


2 


2,962 


17 


6 


Province of Connaught 


18,279 


5 


1 


4,062 


4 


8 


1,363 


12 


9 


The Totals being - £. 


198,370 


9 


2 


46,948 


18 


9 


j 16,366 


7 


10 



I have, &c. 

Office of Public Works, (signed) Richard Griffith. 

23 July 1853. 

The Lords Commissioners of 
Her Majesty’s Treasury, London. 



Appendix (A). 



(Relief Department.) 

Circular No. 38. 

Board of Public Works, 9th day of December 1846. 

1. The employment of the destitute on roads and other public works must soon termi- 
nate, and reproductive works be substituted lor them. To render such works really beneficial 
and morally useful, the landed proprietors must join hand in hand with the Board of Works. 
Every proprietor or farmer will be interested in the practical success of some local work, 
and the success will be in proportion to the zealous co-operation which the Board may 
receive. 

2. Wotks connected with thorough draining must be executed systematically and 
steadily ; no external force, no hurry can be admitted. The number of labourers required 
for each particular work can be accurately known, and each individual labourer should, as 
far as it is possible, have a task alloited to him, say, sufficient for a fortnight or three weeks. 

3. It is proposed that the task to be allotted to each labourer should consist of a certain 
length of drain, and the collection and breaking of stones for the drain; where the stones 
are to be gathered from the same or neighbouring fields, the children of the labourer may 
be employed by him in collecting them into heaps, and, if sufficiently near, depositing them 
on the side of the drain cut by the father. 

4. To render ihe drainage works substantially beneficial to the landed proprietors, it is 
necessary that the most approved system of thorough draining should be -adopted. To effect 
this object, the Commissioners of Public Works mean to appoint district inspectors of 
drainage, whose duty will be, in the first instance, to examine the site of every work pre- 

« 22 , B sented 
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sented for; to determine the extent of land to lie drained, and mark its boundaries on the 
Ordnance plans ; to lay out the works connected with the main or open drains ; to determine 
the depth and all the detail belonging to the covered drains; to estimate the cost of the 
drainage per acre ; to value the land in its present state, and give his opinion as to the in- 
creased value which will result from the drainage ; and report on the whole to the Com- 
missioners. 

5. During the time occupied by the inspector of drainage in the performance of this duty, 
the landed proprietor, the agent, nr steward, should attend lor the purpose of receiving 
instructions as to the particular works to be executed in each ease, and should recommend 
suitable persons who may be cm ployed as local overseers to carry them out. 

<5. The stewards or farmers, as the case maybe, to act without salary; but the local 
overseers recommended by them, when approved of by the inspector of drainage, will bo 
paid according to their qualifications and exertions. 

7. The sanction of the Treasury having been received for the drainage works of any 
district, and the number of labourers to be employed in each determined, on due notice 
being given to the relit f inspecting officer of the Board of Works, he will name labourers for 
each from the list of the destitute residing within the electoral division or barony, ns is 
usual for the ronrl works ; and it is expected that the landed proprietors, farmers, and stewards 
connected with each work will use every exertion to scrutinize the list of tho destitute, to 
insure that none who have other means of support be employed. The land will be assessed 
for the expenditure, and consequently the admission of persons not requiring relief, by 
adding to the number, will proportionably increase the assessment; hence, it becomes the 
interest ns well its the duty of all cess payers to limit tho admission of labourers to those who 
arc wholly destitute. 

By Order, 

Jos. C. Walker, Secretary. 



(Relief Department.) 

ClIfOULAIt, No. 55. 

Office of Public Works, 25 January 1847, 

1. Tins Commissioners of Public Works have heard, with much regret, that the destitute 
labourers employed by task to execute certain drainage presentments, Imve shown groat 
indisposition to work, and in couscqucueo the sums earned lmvc not been in proportion to 
their necessities. 

2. According to the prices allowed, a willing labourer can cam from Is. to Is. 3 £, per 
day, hut if he determines not to use any exertion, and in consequence liia earning does not 
exceed Gcf. or 8 d. per day, the fault lies with himself and not with the contract price. 

3. It. is necessary that both the overseers and labourers should understand that the 
drainage presentment works, under Mr. Labouche re’s Letter, are to bo paid for by the landed 
proprietors who undertake them, and that the work must he considered to ho a private one, 
commenced by an individual for the purpose of employing the people. Hence it becomes 
the duty of the overseer, as well as of the labourer, to do justice to tho proprietor, who 
undertakes, at his own cost, to employ the destitute on reproductive works, and thus prevent 
an unnecessary expenditure on road works, which would have been defrayed by a gonoral 
assessment. 

4. If the drainage be not executed at a reasonable cost, the works commenced will not bo 
completed for the amount of the estimate which corresponds with that of the presentment. 
In this view the inspecting officers of the Board are requested to remove from the Relief 
List any labourer who, through laziness or design, will not exert himself to execute his task, 
as it would be most unjust that the proprietors, who through benevolence have undertaken 
the works, should he injured by the combination or indolence of tho labourers. 

By Order, 

Jos. C. Walker, Secretary. 



(Relief Department.) 

Instructions to the Inspectors of Drainage, &c. 

Sir, , . Office of Public Works, 22d January 1847. 

The Board of Public. Works have appointed you to examine and report on tho several 
drainage presentments, in the baronies of in the county of 

The maps of the several districts will be forwarded to you at by and 

the Board wish that no time may he lost in commencing your inspection. 

You will see by the documents which accompany the maps wlmt your duties arc. 

In making your estimates, you will take care always to retain at least 10 per cent., out of 
the presentment, to cover contingencies. 

The 
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The works should be so laid out and estimated, that no part be left unfinished ; consequently 
it will be always desirable to keep within the amount of the presentment, and if, in the pro- 
gress of the work, it becomes evident that there will be an overplus, then the draining of an 
additional portion of land may be commenced, for the purpose of expending the balance. 

The cost to be charged to the presentment will, in each case, include a portion of the pay 
clerk’s salary, a portion also of that of the check clerk, the local overseer, and all tools 
supplied, and it is to cover such contingencies that 10 per cent., on the original estimate, 
should be retained ; but allowance should also bo made for casualties, such as the falling in of 
drains, difficulty of procuring stones, tiles, &e. 

Where necessary, you can have the assistance of a surveyor, to measure and take sections 
forth e main drains. On this subject you will communicate with 

who will render you every assistance in his power. You will probably require the assistance 
of one or more sub-inspcctors to carry into effect the works, recommended by you in each of 
the baronies ; such persons are usually paid about 1 1. 10 s. per week, according to ability ; yon 
will recommend to the Board such persons to fill tins office as yon may think suitable, naming 
the pay you would recommend for each. 

The local overseers of each for the principal presentment works will be recommended by 
the undertakers, and you may appoint such of them as appear to you to be suitable. Such 
overseers are, in each case, to be paid out of the presentment, consequently it is desirable 
that the salary should not exceed 2 s. per day, but the usual price will be 1 s. Gel. per day. 

The prices for the different portions of the work, originally determined by you, should be 
entered in a leaf of the field book, a copy of which, in each case, you will band to the sub- 
inspector of drainage for Ilia guidance, and he will communicate the detail of the prices to be 
paid for each portion of the work to the local overseer of the presentment, who are in no case 
to exceed the prices fixed on without special permission of the inspector of drainage. 

The work executed must be measured and valued each week according to the prices fixed, 
and amount due entered on the pay list, and the labourers on no account to be paid by the day 
as subsistence money without special permission of the Board. 

It is most important that the laying the sod and the filling of the earth over the broken 
stone should be postponed in every case until the sub-inspector of drainage shall have seen 
and approved of the work. 

To insure regularity, the Commissioners require that the inspector of drainage, and like- 
wise the sub-inspector, should keep diaries according to the form sent, stating how and where 
t hey were employed on each day. 

The sub-inspector is to forward to this office a weekly return of the number of labourers 
employed on each of the works, according to the form which will be supplied, and care should 
bo taken that it be posted so as to reach this office on the following Monday. 

The payment of the tasks earned by the labourers will be made once in each week. 

To effect this object, it will be necessary that the overseer of each presentment should 
notify to the sub-inspector of drainage the sum that will probably be required to pay the 
people, taking care that the estimate may not be under the sum required. Such estimate to be 
posted so as to reach this office in sufficient time to enable the pay clerk to be funded previous 
to the appointed pay day. 

At the end of the week, the overseer of the work is to measure the work done by each 
contractor, and make out a return of the amount due on each contract, according to the 
•prices fixed on, whether for cutting drains, collecting and breaking stones, quarrying, or 
drawing stones for the drains, filling the drains, &c., and this pay list or return must be 
certified by the sub-inspector, and handed to the pay clerk, when he arrives to pay the 
labourers. 

This return should also be certified by the check clerk, should such have been appointed 
to visit the work. 



Instiwotions as to Proceeding when Works have been sanctioned. 

You arc to place yourself in communication with the inspecting officer in chni-ge of the 
district, who will supply each drainage work with labourers selected from the relief lists, on 
your requisition, stating the number you require, and the clay on which it is to he commenced. 

The check clerks employed under the inspecting officer on the 6aid works will, when 
required to do so, take an account of the men’s time, and having certified the returns for 
payment, will forward them to the sub-inspector for his certificate as to their correctness, who 
is to affix the prices to the names. 

The inspector of drainage in each district is to put himself in communication with the 
inspector of accounts for the district, for tlie purpose of making precise arrangements relative 
to the payment of the people. The inspector will also give the names and addresses of the 
sub-inspectors of drainage, who are to certify to the accuracy of the weekly returns. 

By Order, 

Jos. C. Walker, 

Secretary. 



822. 
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Appendix (B.) 



Prom the province of Munster the Board received communications respecting the coat and 
execution of the works from the Earl of Listovvel, in the county of .Kerry, and the Into Earl 
of Clare, in the county of Limerick ; they also received from the inspector employed in tho 
county of Limerick a letter, dated the 26 April 1847, enclosing one from the Knight of 
Glin, and to which your Lordships’ attention is requested, aa an illustration of some of the 
difficulties encountered in carrying out works at the time. 

Extract of a Letter from tho Karl of Listowel, dated 12 January 184!), 

“ Although I do not object that a burden should bo placed on my property, fully equal in 
amount to the sum which that part of tho thorough draiuago properly executed on it under 
Mr. Labouclicre ’9 Letter would have cost, at; the usual rates of hire to labourers given, in this 
country, I do most decidedly protest against its boing burdened with the full amount of 
those awards * * the direction and superintendence of the works having 

been entrusted to persons, many of whom were incompetent ; and tho drainage, instead of 
being properly executed, was, in most eases, quite the rovcrsc.” 

Mr. Samuel M. Hussey, the inspector of drainage for tho comity of Kerry, having been 
called on for an explanation of the statements made by Lord Listowel, reports : — 

“When I came to take charge of the works in tho county of Kerry, in the month of 
April 1847, nearly all the works on his Lordship’s estate wore under the superintendence of 
his Lordship’B agriculturist, who acted as Hub-inspector, and tho remainder were under the 
superintendence of another sub-inspector, who was a tenant on a portion of liis Lordship’s 
estate, and who was appointed on tho recommendation of his Lordship’s agent, Captain 
Home. All the overseers were appointed at the recommendation of these sub-inspectors, or 
of his Lordship’s agent. 

“As to the value given for. the expenditure, if the inexperience of labourers, who had 
never previously executed drainage works, and the prices of provisions of all kinds being 
double what they now are, he takon into consideration, the average price per acre for the 
work being 57. 15s., cannot ho considered very high for draiuago on the Dennston system; 
but if it were not for the destitute condition of the labourers at the time the works could be 
done somewhat cheaper. As regards the non-completion of some of tho drainage, 20 1. would 
have filled in all the drains left open.” 

From the late Earl of Clare tho Commissioners received tho following letter, enclosing one 
from Mr. Ross, at the time (January 1849), having the superintendence of works on his 
Lordship’s estates in the country of Limerick, under the provisions of the Land Improvement 
Acts. 

Copy of Letter from tho Earl of Clare to Riahard Griffith, Esq. 

“ 21 January 1849. 

“ On the receipt of your letter, informing me that the cost of draining 26$ acres on my 
property in 1847, under Mr. Labouchore’s Letter, had amounted to 257/. Is. !)</., I was, I con- 
fess, startled with the expenditure, which appeared to mo to be extravagant. I accordingly 
referred the question to Mr. Ross, O.E., employed by me in superintending extensive works 
on my estate under the Land Improvement Act, and, as I think his report will be satisfac- 
tory to the Board of Works, I enclose it to you, to be submitted, if you please, to them.” 

Extract from Report of Mr. Ross, c.e., to tho Earl of Clare, 011 the subject of the 
Drainage executed on his Estato, under Mr. Zabouehmi’a Letter.' 

“ I shall here make an extract from your Lordship’s letter, and then make some remarks 
on it : ‘That 26$ acres were drained, at a cost of 257/. 7s . !)(/.; average cost, !)/. 12s. Gd. 



per acre — 

I £. .v. d. 

‘Labour - 251 5 I. 

‘ Contingencies, pay clerk’s salary, &c. - - - - -1628 



£. 257 7 9 ’ 



“ I have checked the survey, and find that it is correct. I am of opinion that the charge 
is not very much out of the way, considering that the sum covers contingent expenses. 

“ I have made an estimate of what the same works would come to now, and havo to state, 
that it could be done for — 



“ Labour, per acre 
“ Contingent expenses - 


- 


- 


- 




£. s. 
5 5 
- 10 


d. 

3 

6 










£. 


5 15 


9 



“ But 
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“ But I calculate only 8 d. per day for labour, while at the time that the works under 
consideration were being executed, the least that could be allowed to labourers was double, 
or 1 s, 4 d. per day, as provisions were at that time double what they arc now ; therefore the 
estimate tor the labour should be doubled. This would then amount for— 



“ Labour, per acre 
“ Contingent expenses - 



£. s. d. 

10 10 6 

- 10 6 



£. 11 1 - 



“ I have further to remark to your Lordship, that the system of drainage under which 
tins work was done, viz., the shallow frequent drains, was much more expensive than the 
system under which the drainage under the Land Improvement Act is; because, though the 
opening of the drams cost about the same, yet, as under the present system they are twice 
the distance apart, the cost is only half for materials. 

“ The following Table will show the relative cost of each system for the years 1848 and 
1846, and the balance in favour of the drainage now being executed — 



“ Estimated cost of one acre of thorough drainage! 
under Mr. Laboucliere’s Letter - - -j| 

ct Estimated cost of one aero of thorough drainage! 
under Land Improvement Act - - - -J 1 

“ Difference of cost - - - - 



1848 : 


1846: 


£. s. d. 


£. 5. 


5 15 9 


11 1 


3 19 1 


7 11 


1 16 8 


3 10 



Extract from Report of Mr. John Cox, Inspector of Drainage for the Barony of Shanid, 
County of Limerick, enclosing Letter from the Knight of Glin, respecting the Labouehere 
Drainage Works on his Property, dated 26 April 1847. 

“ Upon the Knight of Glin’s estate 1 have found it impossible to resist the employment of 
very many more persons than were useful, both as regards numbers and the inability of 
young and infirm persons to do anything like labourer’s work. I told the Knight of Glin 
that I felt it necessary, for the sake of my own character, to suspend the works until I 
should have communicated with the Board. He entreated me not to do so, and added, he 
would give me any indemnity rather than hazard the consequences certain to result from’ the 
disemployment of so many poor persons.” 



Copy of Letter from the Knight of Glin to Mr. John Cox, dated 23 April 1847. 

“ I kegret to learn from your communication that the sums granted on the different 
townlands on my estate for drainage will be soon exhausted. 

“ It is peculiarly unfortunate at the present moment, as in this electoral division wc can- 
not look for an issuo of food under the temporary out-door relief system for at least a fort- 
night. 

“ You very properly and justly complain of the extravagant cost of the drainage up to the 
present time ; I beg to assure you that I perfectly exonerate you and Mr. Reid from any 
blame on that head, and am quite willing to admit that it is altogether owing to my having 
urged on you the employment of persona who, in ordinary times, would have been rejected. 
As you Btate that the sums hitherto granted will be insufficient to complete some of the 
works, I should be glad to be informed what steps I must take to obtain a further sum to 
finish them, particularly as it is most desirable that the people at present employed should 
not be discharged until the out-door relief is in full operation.” 
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RETURN to Two Orders of the Honourable The House of Commons, 
dated 23 and 27 May 1853. 



(Order, 23 May 1853.) 

RETURN “ of the several Works of Thorough Drainage executed in Ireland 
under the Laeouciiere Letter, arranged in Counties ; showing the Area of 
each Drainage, with the Cost per Acre ; also showing the Cost per Acre, 
supposing that the Works had been executed at the same acreable Rate as 
similar Works have been effected under the Land Improvement Act, 10 Yict. 
C. 32.” 

{Mr. Henry Herbert.) 



(Order, 21 May 1853.) 

“ That there be added to the Drainage (Ireland) Return, ordered on the 23d 
day of this instant May, — 

“ Returns of the Amount of the Annuity, including Principal am! 
Interest (specifying the Number of Years), payable on each 
Drainage : ” 

“ Of the Number of Instalments already paid, with the Amount 
“ Of the Number of Instalments still payable : ” 

“ And, of the Amount already paid in full. 1 ’ 



{Sir John Young.) 



Ordered, by The House of Commons, to be Printed , 
27 May 1 853 . 



822 — I. 
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EX PL A N ATORY STATEME NT. 



May it please your Lordships, 

Having prepared the Returns ordered by the House pi' Commons on the 
23d and 27th of May ultimo, relating to the Laboucliere Drainage Works, in 
Ireland, executed during the period of the famine, in the winter of the year 
134G and spring of 1847 ; 1 think it my duty to offer a few observations for the 
information of your Lordships, which may free the subject from some of the 
perplexity by which it is surrounded. 

As might be expected, the cost of works executed altogether by pauper 
labour exceeded that of similar works undertaken at ordinary times and under 
ordinary circumstances; and no doubt the proprietors who benevolently under- 
took them, and made themselves responsible lor the expenditure, were, at the 
time, fully prepared for such a result. 

But it is pleasing to observe that, the works have been more successful, and 
the expenditure less than might have been expected, when it is considered, that 
at the time they were commenced the Dcanston system of thorough drainage 
was nearly unknown in Ireland, and had been rarely carried into effect beyond 
the limits of the demesnes of a few landed proprietors, and that, in conse- 
quence, the Board of Works found it difficult to procure a. sufficient number of 
inspectors and sub-inspectors practised in the system of thorough draining 
to lay out the works, and direct local overseers in the performance of their 
respective duties ; and yet, with few exceptions, which will be noticed hereafter, 
the draining operations rapidly assumed a regular and systematic character, the 
inspectors and sub-inspectors employed by the Board generally performed their 
duties in a satisfactory manner, and the local overseers appointed by the pro- 
prietors to superintend their own works, as well as the pauper labourers, 
gradually became expert, and, in consequence, the works were generally well 
executed and effective. 

But in addition to this result, the instructing and training of upwards of 
1,000 local overseers, and of 22,000 labourers, in the improved system of 
thorough draining, was, on the passing of the Land Improvement Act in the 
year 1847, universally admitted to be of great value, as by this means the 
numerous proprietors who obtained loans under that Act wore enabled at once 
to carry on their works more successfully and economically than they could 
have done had it not been for the experience previously obtained through the 
working of the Laboucliere Drainage. 

I shall now beg to submit for your Lordships’ information the system adopted 
by the Commissioners of Public Works in carrying into effect the drainage 
operations authorised by Mr. Labouebere’s letter, dated the f>th of October 
1846. 

In the month of October 1846, when the Labour Rate Act. was in full opera- 
tion, the Lord Lieutenant (Lord Besborougli) recommended that the people 
should be employed, as far as possible, on reproductive works, such as thorough 
drainage, sub-soiling, &c., provided the proprietors whose lands were operated 
on would undertake to repay the expenditure. 

Acting on this principle, Mr. Laboucliere issued bis letter, which authorised 
presentments being made at extraordinary Presentment Sessions, held under the 
Labour Rate Act, 9 & 10 Viet. c. 107, for thorough draining, sub-soiling, Ac., 
on the application of such landed proprietors as gave undertakings for the 
repayment of the money expended. On the promulgation of the letter numerous 

drainage 
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drainage presentments were made in nearly every county in Ireland altogether 
mdMtekbgS given by the proprietors, amotl^ 

In carrying out the drainage operations under the letter, tlie Commissioners 
fiom the commencement made every exertion to enforce system and economy 
taldngs “ 1 ° f W0rks Wlwh ttey c00sidered in the light of private under- 

In this view, they called upon the proprietors in every case to name local 
overseers to superintend the labourers, while the Board appointed a nZber of 
distuct inspectors and sub-inspectors of drainage, whose duty it was to lay out 
the works to bo executed, mate occasional visits to see that the instructions 
were attended to, and to measure the wort when done. Both the in ™ tors 
and sub-inspectors of drainage were paid by the public, and no confegen 
expenses have been charged to the works, except 5 per-centage, which rarefy 
exceeds -i. per cent, on the expenditure, to coyer the pay clerk and check 

clerks salaries, and the wear and tear of tools provided. 

In order to carry out these arrangements, the Board issued several circulars 
setting forth the system they proposed to adopt, with a view to aid the pro- 
prietors who had made themselves responsible for the repayment of the money 
to be advanced by tlie public m payment for the labour done. Conies of 
circulars Nos. 38 and 55, issued by the Board on the 9th of December 1846 
and 26th of January 1847, are appended (see Appendix A.), which clearly show 
the principle adopted m regard to the works, particularly the fifth and sixth 
paragraphs ot circular No. 38, which show the wishes of the Board in regard to 
the co-operation of the proprietors, who are called on to recommend local over- 
seers to superintend their own works. 

In circular No. 65, dated the 25th January 1847, the Board observe “It is 
necessary that the overseers and labourers should understand that the Drainage 
Presentment II orks under Mr. Labouchere's letter are to be paid for by the 
landed proprietors who undertake them, and that the work in each case must be 
considered to he a private one, commenced by an individual for the employment 
ot the people ; hence it becomes the duty of the overseer, as well as of the 
labourer to do justice to the proprietor who undertakes at liis own cost to 
employ the destitute on reproductive works,” &c. 



The Board also issued detailed instructions to the inspectors of drainage in 
which it is stated, that “ the local overseer of each of the principal presentment 
works wdl he recommended by the undertakers, and you may appoint such of 
them as appear to you to be suitable. Such overseers are, in each case, to be 
paid out of the presentment, consequently it is desirable that the salary should 
not exceed 2,v. per day, but the usual charge will be Is. 6d. Such l>ein<- the 
principle acted on by the Board, they feel some surprise at tlie several com- 
plaints that have been made of want of attention on their part to the interests of 
the persons undertaking to repay the expenditure on the drainage presentments, 
and attributing gross neglect and lavish extravagance on tlie part of the Board 
and its officers. 



It is quite true that in several instances the subaltern officers of the Board 
found it impossible to resist labourers forcing themselves into the works, and in 
some cases instructions were issued to stop the works in consequence; in others, 
the proprietors neglected or refused to appoint local overseers to carry on the 
woks. Under such circumstances the drainage inspectors, who were necessarily 
limited in number, found it impossible to control the labourers or see that the 
work was properly executed, hut such were only exceptional cases ; for, on the 
whole, tlie works were carried out in a more perfect and satisfactory manner 
nan could have been expected under the peculiarly trying circumstances under 
which they were commenced. 

With reference to the cost of the works in the several counties in which they 
were undertaken, the detail of which is given in the returns, it appears that with 
few exceptions they were executed at a rate per acre not much exceeding that of 
similar works now being executed by many of the same proprietors, under 
the provisions of the Land Improvement Act, 10 Viet. c. 32, and in some 
° 22 ** a 2 instances 
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instances actually cheaper, if we take into consideration the difference in the 
specification for executing the works during the period of the famine, as compared 
to that at present adopted ; and this circumstance should constantly bo borne in 
mind, in considering the two systems of drainage. 

In making a comparison of the cost of these drainage works, and those under 
the Land Improvement Act, the difference in the cost of food between the 
two .periods must not be overlooked. The late Lord Glare s communication, 
(jj»e Appendix (IB.) to this Letter), shows how much the cost of tin.' work was 
affected by it. 

In the years 184ti and 1847, the thorough drainage works were executed in 
accordance with the then recognised practice introduced by Mr. Smith, of Dean- 
ston, according to which, the depth of the parallel drains varied from 2 feet 
(i inches to 3 feet, and the distance between them from 18 to 21 feet ; but under 
the Land Improvement Act, during the last three years, the deep system, has 
been almost universally adopted, according to which, the parallel drains are 
sunk to a depth of not less than 4 feet, and the distance between, them has been 
extended to from 3G to 42 feet. This latter system has been much more effec- 
tive and economical than the Deanston; the difference in cost being on an 
average about 20.v. per acre in favour of the deep system, in which the drains are 
placed further apart. 

Commencing with the Province of Ulster, it appears that works of main and 
thorough drainage, sub-soiling, &e., were executed in the counties of Antrim, 
Armagh, Cavan, Donegal, Down, Londondery, Monaghan, and Tyrone. 

The area of land thorough drained under the Letter in this province, was 
14,329 acres, and the average cost per acre, amounted to 51. 17s., while the 
average cost per acre of thorough drainage, executed under the Land Improve- 
ment Act in the same district, has amounted to 41. 5s. If we deduct 1 L per 
acre for the excess of the Labouehere drainage, according to the Deanston 
system, as compared to the deep system at present adopted, the result will be 
4 1. 1 7 s. per acre for the Labouehere drainage, as compared to 41. 5 s. per acre 
for land improvement drainage. 

No complaints of excessive expenditure were received from any proprietor of 
the Province of Ulster. 

In the Province of Leinster, works of main and thorough drainage, sub-soiling, 
&c., were executed in the counties of Dublin, Carlow, Kildare, Kilkenny, 
King’s County, Queen’s County, Longford, Louth, Westmeath, Wexford, and 
Wicklow. 

Confining our calculations to thorough draining, we find that the area thorough 
drained was, that the average cost per acre under the letter, amounted to 
51. 16s., while the average cost per acre of the land improvement drainage in 
the same counties was 41. 14s. 

In this province, complaints of excess of expenditure were received from 
several proprietors of the barony of Delvin, in the county of Westmeath, and a 
lengthened correspondence took place, which was printed by order of the House 
of Lords; Parliamentary Paper, No. 154, Session 1850. 

From the county of Kilkenny a letter was received from the agent of the Earl 
of Desart, complaining generally of excessive expenditure, and also of a part 
of the work commenced having been left unfinished. On referring to the 
inspector, it appeared that on the general suspension of those relief works, there 
remained about 10 acres of land, on which drains had been opened, and not 
closed, owing to some difficulty in procuring broken stones, as a conduit for the 
water ; but as the execution of the works was under the immediate direction of an 
overseer appointed by his Lordship’s agent, the fault of having opened those 
drains without due regard to the means of closing them, was attributable more 
to carelessness on the part of the local overseer than of the inspector of the 
Board of Works, who could only pay occasional visits to the drainage works. 

In the province of Munster, works of main and thorough drainage, sub-soil- 
ing, and embankments were executed in the counties of Cork, Kerry, Limerick, 
Tipperary and Waterford. 

The 
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The area thorough drained under the Letter, was 8,508 acres, aud the average 
cost per acre amounted to 6 while the average cost under the Laud Improve- 
ment Act amounted to 4 1. 10 s. per acre, and making the deduction of 1 1. per 
acre for the increased cost, according to the Deanston system, we have an average 
excess of 10 s. per acre on the Labouchere drainage, as compared with the 
land improvement works. Several important communications regarding exces- 
sive expenditure were received from proprietors ip. the counties of Kerry and 
Limerick, particularly from the Earl of Listowel, the Knight of Glin, and the 
late Earl of Clare. .. ' .„ 

The correspondence connected with these communications is given in Appendix 
(13.), and your Lordships’ attention is particularly directed to the satisfactory letter 
received from the Earl of Clare. No doubt there was a considerable excess in the • 
expenditure in parts of the county of Limerick, and particularly in neighbour- 
hood of Patrick’s Well and Glin ; but the principal proprietors in both eases finally 
approved of what had been done, justly attributing the excess in the expenditure 
to the works being executed by a multitude of starving people, young and old, 
who were previously unacquainted with draining operations. 

The average cost per acre of the Earl of Listowel drainage was 5 l. 15 s., 
which cannot be considered to be excessive. Verbal complaints of excessive 
expenditure were also made by Mr. William Talbot Crosbie, of Ardfert, but on 
reference to the details given in the Returns ordered by the House of Commons, 
excepting in one instance, there does not appear to have been any unusual expen- 
diture in his case. 

In the province of Connaught, the greater part of the works executed under 
the Letter was confined to open main drains, but thorough drainage was executed 
to a considerable extent in the counties of Leitrim, Roscommon and Sligo. The 
area thorough drained was 1,790 acres, and the average cost per acre amounted to 
7 1. 8 s., while the average cost of drainage works, under the Land Improvement 
Act, was 4 1. 12 A'. 

In the barony of Carrigallen, in the county of Leitrim, the cost of these latter 
works was unusually great ; it amounted on an average to 12 1. 7 s: per acre, 
while at the present time the average cost of land improvement works in the 
same county amounts to but 4 /. 16 s. per acre. 

This unusual expenditure on the Labouchere works was owing chiefly to the 
inattention on the part of the proprietors to the appointment of competent steady 
overseers to conduct their own works, and to the number of unskilled pauper 
labourers, who were forced into employment on those works by order of the 
local relief committees. 

In the neighbouring counties of Roscommon and Sligo, where the local 
overseers appointed by the proprietors performed their duty in a steady and 
resolute manner, the average cost per acre of the Labouchere drainage was only 
4 /. 14s., while the average cost per acre of the land improvement drainage 
amounted to 41. 10 s.; as might he expected under such circumstances, the 
objections were limited to the county of Leitrim, from whence complaints of 
excessive expenditure were received from Doctor Robert Collins, and Mr. John 
La Touche. 

In taking a review of the whole of the works executed under Mr. Labouchere’s 
Letter, it appears that the expenditure amounted to 198,370/. 9 s. 2 d., and the 
drainage to 43,167 acres, subdivided into 1,506 different works, commenced and 
carried out during a period of unparalleled distress. That the average cost per 
acre of thorough draining amounted to but 4 l. 12 a., which included the area of 
land improved by main drainage, as well as thorough drainage. The cost per 
acre of thorough drainage alone amounted to 6 /. 5 s.; but had the works been 
executed according to the deep, and not the Deanston system, the average cost 
would not have exceeded 5 /. 5 s. per acre, a result which must be deemed satis- 
factory, when the high price of provisions, and all the circumstances of difficulty 
by which the execution of the works was surrounded, is taken into consideration, 
and more particularly, when we find that the cost of thorough drainage executed 
at the present time according to the most economical system, amounts on an 
average to 4 /. 10 a. per acre. 

822-1. a 3 With 
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With respect to the account of Expenditure and Repayments, it appears by 
the Returns ordered, that in the — 





The Amount | 
Expended. 


Repaid by 
Instalments. 




Repaid 


in full. 




£. 


.v. d. 


£. S. 


d. 


£. 


.S’. 


d. 


Province of Ulster - 


07,(503 


3 2 


17,142 7 


9 


6,440 


19 


2 


Province of Leinster 


65,845 


12 - 


15,404 12 


2 


5,598 


18 


6 


Province of Munster 


46,043 


9 11 


10,339 14 


2 j 


2,962 


17 


6 


Province of Connaught 


18,279 


5 1 


4,062 4 


8 • 


i 1,363 


12 


9 


The Totals being - £. 


198,370 


9 2 


46,948 18 


0 


j 16,366 


7 


10 



Office of Public Works, 

23 July 1853. 

The Lords Commissioners of 
Her Majesty’s Treasury, London. 



I have, &c. 

(signed) Richard Griffith, 



Appendix (A). 



(Relief Department.) 

CmcmAR No. 3 a. 

Board of Public Works, 9th day of December 184(5. 

1. Tub employment of the destitute on roads and other public works must soon termi- 
nate, and reproductive works be substituted for them. To render such works re illy beneficial 
and morally useful, the landed proprietors must join hand in hand with the Board of W orks. 
Every proprietor or farmer will ho interested in the practical success of some local work, 
and the success will be in proportion to the zealous co-operation which the Board may 
receive. 

2. Works connected with thorough draining must bo executed systematically and 
steadily; no external force, no hurry can bo admitted. The number of labourers required 
for each particular work can be accurately known, and each individual labourer should, ns 
far as it is possible, have a task allotted to him, say, sufficient for a fortnight or throe weeks. 

3. It is proposed that the task to be allotted to each labourer should consist of u certain 
length of drain, and the collection and breaking of stones lor the drain; where the stones 
are to be gathered from the same or neighbouring fields, the children of the labourer may 
be employed by him in collecting them into heaps, and, if sufficiently near, depositing them 
on the side of the drain cut by the father. 

4. To render the drainage works substantially beneficial to the lauded proprietors, it is 
necessary that the most approved system of thorough draining should be adopted. To effect 
this object, the Commissioners of Public Works mean to appoint district inspectors of 
drainage, whose duty will be, in the first instance, to examine the site of every work pre- 
sented for; to determine the extent of land t.o ho drained, and mark its boundaries on the 
Ordnance plans ; to lay out the works connected with the. main or open drains ; to determine 
the depth and all the detail belonging to the covered drains; to estimate the cost of the 
drainage per acre ; to value the land in its present stme, and give his opinion as to the in- 
creased value winch will result from the drainage; and report on the whole to the Com- 
missioners. 

5. During the time occupied by the inspector of drainage in the performance of this duty, 
jhc landed proprietor, the agent, or steward, should attend for the purpose of receiving 
instructions as to the particular works to be executed in each case, and B hould recommend 
suitable persons who may be employed as local overseers to carry them out. 

6. The 
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paid according to their qualifications and exertions. 7 P of *™“ge> will be 

disk^“&^LfoSs, l r#e t^n? of “ y 

2r“4©£ 

By Older, 

Jos. C. Walker, Secretary. 



f 



(Relief Department.) 



Circular, No. i 



i -iv n • • „,,,,. w.w , Office of Public Works, 25 January 1847 

1 . he Commissioners of Public Works have heard, with much regret, that the desSite 
labourers employed by task to execute certain drainage presentments, have shown" great 

SdK55“Sti« W *' " ” *"**"** °* ™ *i» to Sfi 

2. According to the prices allowed, a willing labourer can earn from Is. to Is. 3d n er 
day, but if lie determines not to use any exertion, and in consequence liis earning does’ Sot 
exceed 6d. or He/, per day, the fault lies with himself; and not with the contract price. 

3. It ia necessary that both the OTerseers and iabonrera should understand that the 

dunnage presentment works under Ml- Laboudm e's Letter, are to he paid for by the landed 
proprietors who undertake them, and that the work must be considered to he a ormrte one 
comment** by an individual for the purpose of employing the people. Hence it becomes 
tbo duty of the overseer, ae well as of the labourer, to do justice to the proprietor, who 
undertakes, at Ins own cost, to employ the destitute on reproductive works, aid thus mi-vent 
an unnecessary expenditure on road works, which would have been defrayed tviEnJ 
assessment. J J b v -“ ci m 

i. If the drainage be not executed at a reasonable cost, tlm works commenced will not be 
completed for the amount ot the estimate which corresponds with that of the nre=entment 
In this view the inspecting offloers of the Board are rieepaested to 
T.ust any labourer who, through laziness or design, will not exert himself to execute liis task 
as it would be most unjust that the proprietors, who through benevolence have undertaken 
the works, should be injured by the combination or indolence of the labourers. 

By Order, 

J os. C. Walker, Secretary. 



(Relief Department.) 



Instructions to the Inspectors of Drainage, &c. 

i Office of Public Works, 22(1 January 1847. 

ie .Board of 1 ublic Works have appointed yon to examine and report on the several 
drainage presentments, in the baronies of in the county of 

The maps of the several districts will be forwarded to you at by and 

ie Board wish that no time may be lost in commencing your inspection. 

lou will see by the documents which accompany the maps what your duties are. 



In making your estimates, you will take care always to retain at least 10 per cent., out of 
the presentment, to cover contingencies. 



•f i W0l ^ s s ' l0U ^ ] )G 80 kdd out and estimated, that no part be left unfinished ; conseq uently 
it will be always desirable to keep within the amount of the presentment, and it; in the pro- 
gress.ot the work, it becomes evident that there will be an overplus, then the draining of an 
additional portion of land may be commenced, for the purpose of expending the balance. 

I he cost to be charged to the presentment will, in each case, include a portion of the pay 
c eric s salary, a portion also of that of the check clerk, the local overseer, aud all tools 
supplied, and it is to cover such contingencies that 10 per cent., on the original estimate, 
s loukl be retained ; but allowance should also be made for casualties, such as the falling in of 
drains, difficulty of procuring stones, tiles, &c. 

^ 22 — I- a 4 Where 
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Where necessary, you can have the assistance of a surveyor, 
main, drains. On this subject you will communicate with 



to measure and take sections 



for the main 



You will probably require the at 



rf onloi <* 
the baronies ; such persons arc usually paid about 1 1 10s. per week, ncemduig to ability , you 
will recommend to the Board such persons to fill this office as you may think smUbk, naming 
the pay you would recommend for each. 

The local overseers of each for the principal presentment works will be recommended by 
the undertakers, and you may appoint such ol: them as appear to yon to he mutable. .. util 
o« m"in each case, Jin! 'paid out of the l-ntano.it 

that the salary should not exceed SU. per day, but the usual price will he i 4. Art. i>u day. 

The prices for the different portions of the work, originally determined by yon should be 
entered 1 !!! a leaf of the field book, a copy of which, in each case, you will hand to the sub- 
inspector of drainage for his guidance, and ho will communicate the detail ol the puecs to be 
paid for each portion of the work to the local overseer of the prcsentimml, w m are muo case 
to exceed the prices fixed on without special permission of the mspeoUu of ih,uua b t. 

The work executed must be measured and valued each week according to tho prices fixed, 
and amount due entered on the pay list, and the labourers on no account to ho paid by the day 
as subsistence money without special permission ol tho Board. 

It ia most important that tho laying tho anti anil tho filling of *» 
stone alionld be postponed in every case until tho unb-mspcotor at drainage ahull have Btcn 
and approved of the work. 

To insure regularity, tho Commissioners require that the inspector of drainage, and like- 
wise the sub-inspector! should keep diaries according to tlm form sent, stating how and where 
they were employed on each day. 

The sub-inspector is to fimviml to this office a weekly return of tho number of Umn> 
emnloyal on each of the works. scooriKug to tho form which will he supplied, and cave Ml 
he taken that it he posted » aa to roach this offleo oil tho following Monday. 

Tho payment of tho taalts corned by the Inborn-era will ho made once in Midi week. 

To effect this- obiect, it will he necesaury flint, the overseer of each presentment should 
notify to the sub-inspector of drainage the sum that will probably be required to pay ic 
people, taking cure that the estimate may not bo under the sum required, hi ieh o-tinmte to be 
posted so as to reach this office in sufficient time to enable the pay clerk tube funded previous 
to the appointed pay day. 

At the end of the week, the overseer of tho work is to measure the work done by each 
contractor, and make out a return of the amount clue on each contract, according _ to the 
prices fixed on, whether for cutting drains, collecting and breaking stones, quarrying, or 
drawing stones for the drains, filling the drains, &c., and this pay list or return must be 
certified by the sub inspector, and handed to the pay clerk, when he arrives to pay the 
labourers. 

This return should also bo certified by the check clerk, should such have been appointed 
to visit the work. 



Instructions as to Proceeding when Works have been sanctioned. 

You are to place yourself in communication with the inspecting officer in charge of the 
district, who will supply each drainage work with labourers selected from the robot lists, on 
your requisition, stating the number you require, and the day on which it in to lu> commenced. 

The check clerks employed under the inspecting officer on tho said works will, when 
required to do so, take an account of the men’s time, and having certified the returns for 
payment, will forward them to the auh-inspcctor for his certificate as to their correctness, who 
is to affix flic prices to the names. 

The inspector of drainage in each district is to put himself' in communication with the 
inspector of accounts for the district, for tho purpose of making precise arrangements relative 
to the payment of tho people. The inspector will also give tho names and addresses of tho 
sub-inspectors of drainage, who are to certify to tho accuracy of the weekly returns. 



By Order, 



Jos. C. Walker , 

Secretary. 
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Appendix (B.) 



•inspectors, or 



Exthaut of a Lettish from tlic Earl of Ustowel, Skied 12 Immry i 8 4 8 . 

those ™*° mort /“ ldl!tH J protest against ita being burdened with the full amount of 

been entrusted to __ t ‘J ttoeotl “ “ nJ superintendence of the troths having 

“* 4e *** ios “ ” ? 

niB-*?"* M ' ?*"S* “J ™P“tm of diuinage for the count, of Kerry, lmvim been 
culled on foi an explanation of the statements made by Lord ListowS, reports t- ° 

AnTltVimaX S Jj*» SX f »* «*? *> *• mtt of Kerr,, in th„ month of 
April 1S47, i oally all the works on his Lordship's estate were under the superintendence of 
Ins Lordship's agriculturist, who acted „s sub-inspeotor, and the ren, abide the 

STStfT 1,1 '° ™ * tenant on a portion of his Lolhip’s 

Homo All « '™ S “ PP ? le recommendation of his Lordship’s agent, Captabi 

i ! oversecrs were a Pl>ointed at the recommendation of those si’ P 

ox las .Lordship s agent. 

“As to the value given for the expenditure, if the inexperience of ' 
never provionely executed dm, Huge works, and the prices of provisions of all kinds bein. 
double what they now are, ho token mto consideration, the average price per acre foi the 
work being 51. los cannot to considered very high for drainage on the Dcanstuu system • 
but if it were not for the destitute condition of the labourers at the time the works could be 
done eotnewliat cheaper. As regards the non-completion of some of the drainage, 20 f. would 
have filled in all the drains left open.” & 

fmi 10 M tll p late of Clare the Commissioners received the following letter, enclosing one 
f?S r : t ; * f ° < tw !79 »“»> having the superintendence of works on his 

Lordship s estates m the country of Limonek, under the provisions of the Land Improvement 

Coi>y of Letter from the Earl of Clare to Richard Grif/ith, Esq. 

„n . . ,. , . „ “21 Januai'y 1849. 

On the receipt of your letter, informing me that the cost of draining 26 f awes on my 
U °perty m 1 847, under Mr. Labouchcre s Letter, had amounted to 267 1. 7 s. 9 d., I was, I con- 
leiss, startled with the expenditure, which appeared to me to be extravagant. I accordingly 
referred tlic question to Mr. Ross, c.e., employed by me in superintending extensive works 
on my estate under the Land Improvement Act, and, as I think his report will be satisfac- 
toij to the J3oard of Works, I enclose it to you, to be submitted, if you please, to them.” 

Extract from Kutout of Mi. floss, C.E., to the Earl of Clara, on the subject of the 
Drainage executed on his Estate, under Mr. Labouchcre ’ s Letter. 

“ 1 sl S, ll f ° “ ake rtn cxtra , ct / r ° m your Lordship’s letter, and then make some remarks 
on it : lhat 26^ acres were drained, at a cost of 2577. 7s. 9d.; average cost, 97. 12s. 6(7. 



labourers, who had 



‘ Labour - 
‘ Contingencies, pay clerk’s 



ialary, &c. - 



| £. s. d. 

- I 261 5 1 

- j 6 2 8 
£.1257 7 9’ 



. “ I have checked the survey, and find that it is correct. I am of opinion that the charge 
is not very much out of the way, considering that the sum covers contingent expenses. ° 
“ I have made an estimate of what the same works would come to now, and have to state, 
that it could be done for— 

„T , I £• * da 

.Labour, per acre - - - - _ . _ - ! 5 5 3 

“ Contingent expenses - - - - - - _ . i - 10 6 
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" But I calculate only S A pet Jay for labour, lvliilc at the time that the worlm unite 
consideration were being executed, the least that could be allowed to labourers wart double, 
or Is. id. per day, as provisions were at that time double what they are now ; therefore the 
estimate for the labour should he doubled. This would then amount lor 



“ Labour, per acre 
“ Contingent expenses 



£. d. 
10 10 6 
- 10 « 



“ I have further to remark to your Lordship, that the system <>1 drainage, under which 
this work was done, viz., the shallow frequent drains, was much more expensive than the 
system under which the drainage under the Land Improvement Act is; because, though the 
opening of the drains cost about the same, yet, asunder the present system they are twice 
the distance apart, the cost is only half for materials. 

“The following Table will show the relative cost of each system for the years 1848 and 
184G, and the balance in favour of the drainage now being executed — 



1848 : , 1840 : 



Estimated cost, of one acre of thorough drainage j. 
under Mr. Labouchero’s Letter - - -J 


£. .s\ d. 

r> is y 


£. s. d. 
111- 


Estimated cost of one acre of thorough dramnge'l 


3 1!) 1 


7 11 - 


under Land Improvement Act - - - -J 




“ Difference of cost ----£. 


l 1G 8 


3 10 



Extract from Report of Mr. John Cox, Inspector of Drainage for the Barony of Shanid, 
County of Linwric.lt, enclosing Letter from the Knight of Glin, respecting the Labouchcro 
Drainage Works on his l’roportv, dated 2G April 1847. 

“ Upon the Knight of Cflin’s estate 1 have found it impossible to resist the employment of 
very many more persons than were useful, both us regards numbers and the inability of 
young and infirm persons to do anything like labourer’s work. I. told the Knight of Glin 
that I felt it necessary, for the sake of my own character, to suspend the works until I 
should have communicated with the Board, lie entreated mo not to do so, and added, lie 
would give me any indemnity rather than hazard the consequences certain to result from the 
disemployment of so many poor persons.” 



Copy of Letter from the Knight of Glin to Mr. John Cox, dated 23 April 1847. 

“I regret to learn from your communication that the Bums granted on the different 
townlanda on my estate for drainage will bo soon exhausted. 

“ It is peculiarly unfortunate at the present moment, ns in this (doctoral division we can- 
not look for au issue of food under the temporary out-door relief system for at least a fort- 
night. 

“You very properly and justly complain of the extravagant, cost of the drainage up to the 
present time ; I beg to assure you that I. perfectly exonerate you and Mr. Reid from any 
blame on that head, and am quite willing to admit that, it is altogether owing to my having 
urged on you the employment of persons who, in ordinary times, would have been rejected. 
As you state that the snma hitherto granted will lie msulUoiont to complete some of the 
works, I should be glad to he informed what steps l must take to obi am a further sum to 
finish them, particularly as it is moat desirable that the people at present employed should 
not be discharged until the out-door relief is in full operation.” 
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KETUUN of the several Wokks of Tboiqooh DunuM executed in Inland under the 
p , “ L ™ n > a ™“8'« fe Counties ; showing the Area of each Drainage, with the 
Cos per Acre , also showmg the Cost per Acre, supposing that the Works had been executed 

** W ° rkS 111,6 be “ eff “ ted ■*» ^ Improvement 



(Mr. Henry Herbert.) 



RErURNS of the Amount of the Annuitv, including Principal and Interest (specifying the 
Number of Years), payable on each Drainage : Of the Number of Instalments already paid, 
with the Amount: Of the Number of Tnstalmbnts still payable: And, of the Amount 
already paid in full. 



( Sir John Young.) 



GENERAL ABSTRACT. 



PROVINCE. 


Amount Expended 
each Presentment. 


Amount of Annuity, 
Number of Acres including 

Thorough Drained. ; Principal and 
1 Interest. 


Amount 
of Instalments 
Paid. 


Amount 
Paid in full. 


No. 1. ULSTER 
No. 2. LEINSTER - 
No. 8. MUNSTER - 
No. 4. CONNAUGHT - 

Tot at, - - - £. 1 


£■ s. d. \ 
67,603 2 2 ! 

65,845 12 - | 
46,042 Oil! 
18,279 5 1 i 


13,403 3 3 
19,464 1 39 
8,508 2 39 
1,790 3 O 


£. s. d. 
4,465 - - 

4,694 13 1 
! 3,242 13 - 
1,252 7 10 


£. s. d. 
17,146 7 1 

15,404 12 2 
! 10,339 14 2 
4,062 4 8 


£. t. d. 
6,440 9 2 

5,698 18 5 
2,962 17 6 
1,363 12 9 


198,370 0 2 


43,107 3 1 


13,654 13 11 


46,952 18 1 


16,365 17 10 



822 — I. 



B 2 
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RETURNS of the Amount of the Annuity, including Principal and Interest (specifying the Number of Years), 

Instalments still payable ; and of 



No. l.— PROVINCE OF ULSTER. 



COUNTY 
BARONY. j 


N A M E 
of 

PROPRIETOR. 


Amount 

Expended under 
Presentment. 


Number 

of 

AcreB Thorough 
Drained. 


Coat 

per Acre. 


A ('.rouble 
Ratal 

under the 
Improvement 

Act, 

10 Viet. e.32. 


OBSERVATIONS. 


ANTRIM: 




£. s. <7. 


A. It. V. 


£. s. d. 


£. .■>. <1 




3nrey - 


John M'Gildowney - 
James S. Moore 


13 10 7 
06 14 0 


5 3 0 
12 2 0 


2 8- 
5 5 - 




: : 




John Dunlop - 


55 5 11 


14 2 O 


3 10 - 


- - 






John M'Gi Ido whey - 
Rev. Homy Carter - 
Geo. A. Fullerton - 
John M'Gildowney - 


100 7 2 
18 8 10 
560 1 11 
30 17 1 


2(1 2 0 
4 3 O 
103 3 O 
8 O 0 


3 14 - 
3 12 ~ 
0 0- 
3 18 - 


\ : 


: ; : ; ; 




Thos. Cuppage 


74 10 4 


IS) 2 ft 


3 17 - 


- ■ 






Wm. Stewart - 


27 12 8 


0 1 0 i 


3 - - 


4 (l - 






George A. Wray 


120 - 2 


33 1 0 


3 12 - 








John M'Neale 
Hugh Lecky - 
Ilngh Anderson 
Charles Knight, and | 
Caroline Knight -J 
Hugh M'Kny 
John M'Gildowney - 
Robert Smyth 
A. Cuppage - 
Rev. II. M'Neile - 
John M'Gildov/ny - 
Earl of Antrim 
Sir E W. M'Nnghton 


102 12 - 
7(1 2 7 
53 3 5 
103 13 10 
25 10 1 
10 1 2 
480 7 5 
111 3 1 
3(1 17 7 
277 3 11 
322 IS 8 
234 15 7 


23 2 17 
30 2 13 
12 2 20 
20 0 (1 

7 ft ft 
117 0 I) 
27 ft ft 
11 ft ft 
(51 2 0 
87 3 » 
48 ft ft 


4 (1 - 
2 0- 
4 0 - 

3 H - 

2 14 • 

4 3 - 
4 2 - 

3 7 - 

4 10 - 

3 13 - 

4 IB - 


4 ft - 
. ' 


f Average cost per acre, *• 
•, mulin' " Tim bettor" 1 1 
(.Ditto, under 10 V., c. 32 11 




£. 


2,013 4 (1 


(503 3 11) 


- ■ I - - 


•Lower Dunluce 


[ James S. Moore - 
i Blhw. M'Nnghton - 
’ J no. Montgomery - 
Sir E. W. M'Naghton 
Earl of Antrim 
Henry E. Allen 


120 2 5 
07 14 7 
70 10 1 
25 8 8 
0 0 11 
Oil 12 - 


32 1 1 

17 1 (J 
13 3 O 
5 3 0 
1 2 ft 


3 11) - 

3 17 ■ 
5 1 - 

4 3 - 
4 0 - 




Muin drainage - 




John Rowan - 


170 - - 








Ditto 




John M'Gildowny - 
George M'Cartnoy - 

Sir E. W. M'Naghtoi 
Wm. W. Leggo 
James Hammy 
Sir E. W. M'Naghtoi 


38 1 10 
275 4 4 

294 15 0 

one 

107 8 5 
189 13 11 


11 2 0 
39 0 0 

50 0 0 
3 0 0 
14 0 0 
33 0 0 


3 (1 - 

5 5 - 

7 13 - 
5 16 - 




Main and thorough ilratnage. 
Expenditure not kept WP 0 ' 
rata. Main drain expensive, 
through rock. 




£ 


1,450 19 0 


227 0 l 


- - 




f Average ennt per acre, £• *• 

■{ undor “ The Letter * . 

[Ditto, under 10 V., c. 32 
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payable on each Drainage ; of the Nttmber of Instalments already paid, with the Amount! of the Number of 
the Amount already paid in full. auiULr 91 



No. 1.— PROVINCE OP ULSTER. 



Half- 
men ts. 



of each 
Instalment. 



Amount 
of Annuity, 
Including 
Principal nnd 
Interest. 



8a*-I. 



. s. d. 

- 18 0 



1 14 9 
3 14 10 



3 9 0 

7 9 8 

37 12 8 
2 2 2 

4 13 8 



3 15 
3 10 



18 19 4 
22 1 8 
10 I 2 



Number 

Amount 

of | 

Instalments j of Inft “ lmcnts 
Paid, j Paid. * 



f 8 

II 1 



{ 5 



£. s. (I. 

3 14 - 



4 12 8 
4 17 - 
1 14 10 
- 8 10 
0 19 2 



20 3 4 ; 
12 19 6 j 



90 9 10 



_L 



0 19 4 

1 10 J1 
40 14 7 



Amount 
Paid 
in Pull. 



OBSERVATIONS. 



£. s. d. | 

70 13 10 1 With interest to 12 Dee.'l , , , . 

| 1849 . . .J1USV.C.1QG. 



119 11 8 
39 Is 1 



One instalment, with in-'| ... 
terest, to 10 Oct. 1848 -J dltC0 ‘ 

With interest to 17 Jan. 1849 - ditto. 

One instalment and interest 1 .... 
to 1ft Out is . . *tto. 



With interest to 31 Dec. 1819 - ditto. 



(continued) 
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Amount 


Number 


Cant 


Rato 






of 


ixpumlud nudor 


of 


under the 


OlJSEft VATIONS. 


IHUlll 


Acres Thorough 


per Acre. 


inprovomcnt 


15 Aft O NY. 


I'UOIUUETOK. 


Presentment. 


Drained. 




Act, 

1) Viot. c. 




1 

TJ LSTE 11 — continual. 












Antrim — continued ■ 


s. d. 


A. 11. 1'. 


;E. .v. d. 


.t*. .s', d. 




Upper 1) induce 


Em-1 of Antrim - | 


711) hi 2 


120 .1 4 


0 13 - 









James O’Hara 


:)8 i;i i 


0 2 0 


7 1 -- 








Henry O’Htira 


•h! s o. 


.11 0 0 


J 8 . 


- - 






Charles O’ Ilum 


111 2 8 


20 2 10 


4 2 - 









Itichd. Magnums 


:i8<; l h a 


82 1 0 


4 1 4 - 


_ 







Diml. 11. H. M‘Kay - 


38 17 w 


0 1) 0 


0 10 - 








Earl of Antrim 


2 (! 1 








_ 




Hy. Anderson - 


82 7 3 


17 1 0 


4 13 - 


0 3 - 


- 




John Cromic - 


348 0 !) 


70 2 17 


•I 18 - 




_ 




Earl of Antrim 


04 19 2 


III 2 20 


0 - - 




- 




.las. Hutchinson 


124 18 4 


21 3 0 


0 14 - 


_ 


- 




James Leslie - 


37 1 1 !) 


(i 2 24 


0 8 • 




- 




Eilwd. J. Aguew 


11!) 10 0 


21 1 0 


0 12 - 


_ 






James Leslie - 


01 1 0 


9 2 0 


0 8- 


_ 






George M'Ctirtiuiy - 


87 10 !) 


- 


- 




Draining, and 42a. 1 n. subsoiled. 




Ditto - 


142 17 il 


H 3 (I 


10 18 - 


- 






Ditto - 


08 1 11 


18 2 0 


3 13 - 




- - - 




Ditto - 


173 2 2 


33 2 0 


0 3 - 








Ditto - 


340 (1 0 


III 3 0 


0 4 - 








James Lcslio - 


109 10 4 


41 3 0 


3 10 - 


. 






W. YV. Legge - - 


123 10 10 


34 3 0 


3 1 1 - 




..... 




II. Montgomery 


147 r* (i 


31 1 22 


4 13 - 


. 






Alcxr. Montgomery - 


28 7 1 


3 3 » 


7 - - 


- 


- 




llev. Win. Hornby - 


09 4 1 1 


14 2 0 


4 1 - 








Joseph Dyas - 


00 12 1 


10 0 0 


4 2 - 








ltev. II. M‘Neile - 


38 14 8 


12 3 10 


3 - - 








Thos. Montgomery - 


41 2 4 


11 0 0 


3 11 - 


3 10 - 






George Moore. 


48 0 - 


11 0 9 


4 7 - 








YV. W. Legge - 


0!) 12 10 


22 0 0 


3 4 - 








£. 


3,747 13 8 


738 2 17 


- - 




f Average cost per norc, £. «• 
under “ The Letter" 5 - 
L Ditto, under 10 V., o. 32 8 15 


Kileouwny - 


Martha Crymhle 


83 (1 2 


23 1 II 










Marquis of London- 


79 19 7 


27 0 0 










derry. 

Danl. 11. M‘Kay 


02 1 0 1 


37 (1 0 










Marquis ot London- 


11!) 11 10 


28 3 II 






- . 




derry. 

, Robt. Murray- 


7!) 0 - 


17 3 0 


4 1 








Riehd. Mngennis - 


129 2 3 


30 1 0 






. 




| Win. Moore - 


100 10 - 


18 0 0 




_ 






j Thus. Eerguson 


1(1 10 4 


3 3 U 










| ltev. Biclid. Olplicrts 


143 14 2 


29 3 0 










1 Lord O’Neill - 


11)1 1 10 






_ 






j YY'm. Anderson 


14!) 10 (! 


30 0 0 










l George Moore 


32 - - 


0 2 0 










John M ‘Neill - 


23 17 (i 








- 




Sir Thos. Staples 


90 (l 4 


29 0 0 






. 




Edward Bonn - 


120 4 9 


CO 3 0 


2 1 - 


- 






£ 


1,393 10 


370 2 20 






f Average cost per acre, £• *• 

. under “The Letter •> j’ 

l^Ditto, unitor 10 Y., o. 32 1 


Lower Tooiuo 


Sir R. S. Adair 


1,108 19 


00 0 0 










Ditto - 


C83 11 








and embankments ; 
turn not kept separate. 










Mnin drniiingu - 




John M'Noill - 


79 8 


13 1 0 








Rev. It. YV. Rowan 


42 17 • 


9 0 30 


4 16 - 


. 






Thomas B. Adair 










expenditure not kept sap* 1 * ^ 




1GG 17 


100 0 0 






Main drainage, and proportion a 














two new bridges. 
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Amount 
of each 
Instalment. 



Amount 
of Annuity, 
Including 
Principal and 
Interest. 



I nstalmentfl| 
Paid. 



17-1 2 14 

0 19 I. I 13 18 



1 14 11 
4 17 D 



1 10 I 
: 8 4 
; 12 ill 



1 11 
•8 - 



37 18 8 

I 23 7 8 
1 9 4 
5 14 2 



2 11 8 
12 - - 

3 9 10 

9 15 C 

4 13 2 
11 1(5 10 



: 9 10 
: ic> 4 



a 14 - 
5 9 4 

3 11 10 
8 3 8 

fi - 2 

8 16 8 



75 17 4 
40 15 4 
2 18 8 
118 4 



822— I. 



Amount 
of Instalments 
Paid. 



10 16 
55 13 



79 - 1 | 
13 19 4 | 
24 - 



Number 

of 

Instalments 

still 

Payable. I 



93 2 
43 13 



29 12 11 
61 17 8 



75 1 4 
707 4 0 



44 1 
30 - 
8 15 



303 9 4 | 
187 1 
11 14 8 I 
45 13 4 



OBSERVATION S. 



Two instalments and in-1 n 1 o v . 1 nr 
tcrest, to 5 April 1849/ 11 ’ 12 V ■°- 10(i - 
Two instalments and interest! 
i April 1S49 



5 - ditto. 



With interest to 31 March 1850 - ditto. 

ditto. 



With interest to 31 Dec. 1819 - ditto. 
With interest to 28 Fell. 1849 - ditto. 
With interest to 27 Jan. 1849 - ditto. 
With interest to 16 Jan. 1849 - ditto. 
(12, 13 V., c. 00.) 

With interest to 31 Dec. 1849 - ditto. 



With interest to 31 Dec. 1849 - ditto. 



With interest lo 15 Jan. 1849 - ditto. 



With interest to 13 June 1849 - ditto. 



With interest to 13 June 1849 - ditto. 



(continued) 
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RETURNS RELATING TO DRAINAGE (IRELAND). 



3! ARO NY. 



PROPRIETOR. 



U J-i ST E R — continued. 

Aktilim — continued. 

Lower Toomc — cont' l .\ Jolm Thompst 
John Rowan 



Amount 
Ixpondcd under 



S. d. 

7 11 



I Glun. Win, Dyotl, &c. 
| Nathaniel Alexander 
Gen. Wm. Dyutt, &o. 



107 - fi 
72 10 10 



Acres Thorough j 
Drained. 



under the 
Land 

Improvement 



ARMAGH : 
Tirana y 



£■ 2,074 10 4 j 



John Irwin 



Aadw, Crawford 
Sir James Strongc 
E. W. Bond - 
Sir James Stronge 
Ditto 
Ditto 

E. W. Bond - 



CAVAN: 

Clonkeo 



- J Rev. C. C. Beresford 
I P. S. Greville 
Ditto 



DONEGAL: 
Enmshowon West ■ 



Rev. P. B. Maxwell 
Thus. Wilherow 



Charles Style - 
Sir T. C. Style 
John V. Stewart 
Earl of Wicklow 
Eliza II. llarvcy 



Sir R. Bateson 
Jmnos 1». Dclaji 
J. J . Vcrschoylc 
Mrs. Hutton lN T csbitt 
Win. Ecnwielc 
Sir T. C. Stylo 
Hoy. Wm. Knox 



James Sinclair 



R‘.. G. Montgomery 
Ditto - ‘ - 



OllSMUVATlONs, 



1 1 Mnia and thorough drainage d! 
l! expenditure not kept separate, jj, 
- Main drainage and proportion of 
I two now bridges, 



Mnin ami thorough drainage; 
uxpemliturc not kept separate. 



| Main and thorough drainage, ditto 



■ f Average 
•> under " Tito Letter ” - 5 10 
I under II) Viet., c. 32 4 10 



1H?I If) 
117 fi 
45 14 



1,331 li) 3 342 1 33 



Lord Tetniilenioro 
Ann E. Norman andlj 
Connolly Norman Jj 
J. P. & T. Kennedy 
James Gibson - | 
Lord Templemorc - 1 
Gootge Canning 
James M'Monegal - 



131 10 
1 10 



fit) 3 10 
23 18 1 
171) 10 3 
21 ) 1(1 -• 
17 10 1 



Main and thorough drainage 



Kmhimknient - 



(Do., under 10 Viet., c. 32 ' 



' f Average cost per acre, .£, *- 
•J under " The Letter ” - 7 16 
, LDo., under 10 Viet,, c. 32 4 0 



3 10 
3 12 



011) 17 i> | 160 1 2(1 



235 - (J 
64 13 10 



41) 11 3 



102 7 0 



137 11 
148 3 10 
00 11 31 
281 10 4 



204 1 1 



— I ( Average cost per acre, 1 
'■J under “The Letter’ - • 
j ( Do. , under 10 Viet. e. 32 4 



7 10 
•8 1(5 



Draining and aul) soiling • 
Draining and snhsoiling ■ 



Main mid thorough drainage, t 
mibaoiliug. 

Draining and anluottlng - 
Ditto - ditto 

Ditto - ditto 

Ditto - ditto 

Ditto - ditto 



Draining, subsoiling, »« 
bankment. 

Draining and subsoiling 

Ditto JL- dilt0 
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RETURNS RELATING TO DRAINAGE (IRELAND). 



Half- 



Amount 
of each 
Instalment. 



Amount 
of Annuity, 

Principal nml 
Interest. 



Amount 

jf ! 

fchlnaj 01 

Paid. Paid- 



u f | Amount 

[Instalments Paid 



OBSERVATIONS. 



£. s. d. 
2 0 1 | 
4 17 
2 II 

| 10 II 6 • 
0 15 9 ! 



f. s. d. 
IS 8 8 



Two instalments paid,) 

I with interest to 5 L 11, 12 V.c. 10G. 
April 18-19 - „J 



6 + 38 R*i 



With interest to 111 Feb. 1849 - ditto. 



5 10 2 
12 2 






23 1G 8 
4 8 8 ) 
1 10 1 J 
30 1 4 



49 



13 0 
4 8 

2 8 
4 17 4 



One instalment paid with in- ] 

' ' rest, to 10 Oct. 1818 -/ 



With interest to 19 Jan. 1849 - ditto. 



2 9 j 

- 9 I 



1 13 11 | 

3 10 

4 14 



11 18 8 
9 8 10 



37 12 
40 11 
13 17 



159 18 0 
57 2 1 



With interest to 4 Jan. 1849 - ditto. 
With interest to 15 Jan. 1849 - ditto. 



822— -I. 



70 - 

c 



( continued ) 
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RETURNS RELATING TO DRAINAGE (IRELAND). 



f 

COUNTY 
BARONY. | 


NAME 

of 

PRO PRIETOR. 


Amount 
Sxpended under 

Presentment. 


Number 

of 

Veres Thorough 
Drained. 


Cost 

por Acre. 


Aorcablc, 
Unto 
under the 

' Act, 

10 Viet. c. 32. 


OBSERVATIONS. 


1 

U L S T E It — continued. 












Donegal — continued. 


£. s. d. 


A. 11. P. 


£. x. d. 


£. s. d. 




Raplioc — continued. 


Itt. G- Montgomery 


2-1(1 4 - 


28 0 O 


9 10 - 


- 


Induing mid subsoiling . . 




Sir IS. Hayes - 


1(1!) 10 a 


27 3 2 










Thomas Blair - 


DO 17 10 


7 1 O 


d 18 - 








Marquis of Abereorn 


11(18 18 4 


(11 1 4 


(1 - - 








Rev. Win. Knox 


(So 17 SI 


11 1 0 


5 15 - 


- 






Wm. Young - 


103 4 4 


27 0 O 


7 3 - 









Samuel Delap - 


182 10 5 


27 2 2 


0 14 ~ 




draining and subsoiling 4 a. . 




James Johnston 


89 19 3 


13 0 0 


0 - - 








Eliza and C. Harvey 


73 4 - 


10 1 2(1 


7 - - 


- 






James B. Delup 


(IS) 8 8 


11 3 0 


5 17 - 








John Coehran - 


4(1 - 8 


7 0 10 


0 14 - 




Draining and subsoiling 2 a. 




A. R. Stewart - 


183 9 3 


ID 2 12 


11 11 - 




Ditto - ditto 






1 09 14 10 


0 0 80 


17 13 - 




Ditto - ditto 3 a. In, 




David Walker 


183 7 11 


27 1 23 


0 14 - 


- 


Ditto - ditto 4 a. la. 




Sir It. Bateson 


219 13 - 


14 0 0 


15 14 - 


- 


Draining, subsoiling, and straight- 


















Marquis of Abereorn 


132 1!) 10 


14 2 O 


9 3 - 


5 1 0 - 


Main and thorough drainage - 




Rev. J. Leslie - 


330 17 - 


37 3 32 


(1 3 3 




Draining and subsoiling 2 a. 






77 9 7 


13 0 HI 


5 19 2 




Ditto - ditto 






29 - - 


-1 1 3 


(1 Hi 5 




Main and thorough draining - 




Robt. Ramsay 


3(1 3 3 


7 0 38 


8 - 5 




Draining ami subsoiling 3 A. ■ 




Sir Edw. Hayes 


204 14 3 


32 0 O 


(1 7 1 1 




Ditto - ditto 3 a, - 














Deepening river course 




Sir E. Haves - 


232 8 2 


23 3 20 


i) - - 




Draining and subsoiling - 




Mary A. Saundereon 


113 17 - 


17 1 0 


0 12 2 








Rev. .1. G. Ball 


48 7 0 


8 1 18 


5 10 4 








Rev. J. Leslie - 


33 (1 4 


5 3 10 


5 15 - 








Rev. W. A. Butler - 


11 18 S) 


2 2 13 


4 10 - 








Ditto 


38 2 I 


12 0 24 


4 HI 2 








Earl of Wielclow 


219 17 10 


32 0 33 


0 17 - 








Robert Laird - 


43 18 P> 


7 0 0 


0 11 - 




Draining ami subsoiling I 




Samuel Kerr - 


91 2 2 


11 0 0 


8 5 - 




Ditto and deepening maindridn 




Marquis of Abereorn 


029 19 2 


04 2 25 


9 15 - 








Eliza 11. Harvey 


80 9 2 


10 0 31 


8 18 - 




Draining and subsoiling 5 A. - 




Jolm Cochran - 


40 14 7 


0 0 0 


7 1(1 8 




Draining, levelling lmnlt, and re- 














moving atones. 




Sir Edui. Hayes 


248 1 4 


21 0 0 


11 12 - - 


Draining and subsoiling 1 1 A. - 




Marquis of Abereorn 


443 14 3 


33 3 23 


8 5 2 - 






£. 


7,930 8 7 


1,024 0 19 


i 


t; 

[Do. under 10 Viet. e. 32 4 W 


DOWN: 














Upper Iveagh 


Earl of Annesley 


187 19 7 


30 0 0 


0 - - 








G. H. M. Johnston - 














Thomas Scott - 


41 13 10 


7 (1 0 


0 - - 


4 f> - 






Earl of Roden 


20 18 8 


0 0 0 


6 - ~ 








Earl of Annesley 


31 8 0 


0 0 0 


0 0- 








Lord Bangor - 






4 1H - 








Earl of Roden 






0 0 - 








Earl of Annesley 


47 3 5 


9 0 0 


5 0- 








Earl of Roden 




3 0 0 


5 — - 


- 






Earl of Annesley 


| 57 3 2 


10 0 0 


5 14 - 


- 






Eras. Cluis. Beers - 




7 0 0 


0 - - 


4 0- 






Earl of Annesley 


42 1 2 


7 0 0 


0 - - 




- 




Ditto 




22 0 0 


0 7 0 


' 






£. 










f Average cost per acre un- £■ 5 
! der” The Letter” “ s 














t Do. under 10 Viot. c. 32 » 


Moutne 


Rev. G. Warner 


72 4 11 






















f Average cost per acre un- Sr* 






















1 






[Do. under 10 Viet. c. 32 w 
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RETURNS RELATING TO DRAINAGE (IRELAND). 



Ilalf- 

Yeurly 



822—1. 



Amount 
of each 
nstalmcnt. 


Amount 
of Annuity, 
including 
Principal and 
Interest. 


Number 

of 

Instalmen 

Paid. 


Amount 
of Instalments 
Puid. 


! Number 

1 of 
Instalment 
i still 
j Payable. 


Amount 
Paid 
in Full. 


. 4. d 


£. S. d. 




£. S. 


d. 


! 


£. s. 


8 5 


10 10 10 


8 




,1 








11 12 0 


7 


40 13 








5 3 


2 10 0 


7 












26 4 10 


8 


100 19 


4 


30 




18 7 




f 8 


15 8 


8 


\ 








l 2 


10 1 


2 


/ ” 




1 6 


12 2 10 


f « 


48 11 


4 


\ 










16 8 


6 


f ” 




5 1 


12 10 2 


8 


50 - 


S 








0 3- 


; s 


24 12 


- 


„ 


_ 


7 0 


4 15 - 


8 


19 - 




80 


70 8 




3 3- 


8 


1 12 12 


- 


„ 


_ 


















10 18 6 


8 


43 14 


_ 


30 






12 13 8 


8 


50 14 




, 






16 - 8 


8 


60 2 


8 


» 


__ 


11 - 


9 2 - 


8 


36 8 


_ 








- 
















8 


21 4 








19 10 


1 19 8 


7 


6 18 


10 


37 






3 10 10 


8 


15 7 


4 


36 




_ - 




7 


49 - 


_ 


37 






3 3 - 


8 


12 12 




30 






15 18 - 


7 


54 13 


_ 


37 






7 15 10 


8 


31 3 


4 








3 0 2 


8 


13 4 


8 











- 












1 3 10 


- 










18 1 


6 10 2 


- 






20 




10 5 


15 - 10 


8 


00 3 


4 


38 






3 2 10 


4 


6 5 


8 


40 






0 4 8 


8 


24 18 


8 


36 






43 1 10 


8 


172 7 


4 


„ 





















3 4 - 


8 


12 10 


- 


3G 




9 8 


10 19 4 




59 7 


8 


37 






30 7 2 


8 


121 8 


8 


30 


— 


£. 


470 0 4 




1,890 2 


6 




980 5 l 


4 6 


12 9 - 


8 


40 10 








- 5 


14 - 10 


0 












2 17 - 


7 -f- 37 Rd. 












2 1 - 


8 


8 4 


- 


36 






2 3 - 


8 


8 12 


- 
















- 






9 9 2 


8 


37 16 


8 


36 






3 4 6 


8 


12 18 


_ 






10 2 


1 - 4 


8 


4 1 


4 








3 18 2 


8 


15 12 


8 


„ 


_ 














43 3 3 




2 17 6 


8 


11 10 









16 1] 


9 11 10 


8 


88 7 


4 




~ 


£. 


63 12 4 




186 18 


- 




150 3 8 




- - - 








84 17 9 


£. 

1 


- - - 




- - - 




84 17 9 



OBSERVATIONS. 



interest to 5 April 1 8 19 } 1 1,12 V - C - I0c - 



With interest to 15 Jnn. 1849 - ditto. 
With interest to 29 Dec. 1 848 - ditto. 



With interest to 2 Jan. 1849 - ditto. 



ith interest to 2 Jail. 1849 - ditto, 
ith interest from 10 Oct. 184? ditto. 
Ditto . ditto - ditto. 



03 8 5 i With interest to 15 Jan. 18 -19 * ditto. 



15 8 - I With interest to 13 Dee. 1843 - ditto. 



With interest to 10 Oct. 1852 - ditto. 



( continued ) 
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returns relating to drainage (Ireland). 



| Amount 
Expended nniler 

;s Thorough per Acre. 

PROPRIETOR. Presentment, j Drained. 



U L S T E R — continued. 

LONDONDERRY: 

Coleraine - - ' Geo- Alexander 

I Win. Alexander 
Tli os. & John Rankin 
Samuel Lyle - 
Clothworliors’ Com- 
ity- 

Ditto - 

Leslie Alexander 
Sir 1-1. II. Bruce 
Marquis of Waterford 
Henry Kyle - 
Clolhworkors’ Coni- 
pnnv. 

Thos. McClelland - 
Ironmongers’ Com- 
pany. 

Henry Richardson - 
Ironmongers’ Com- 



Lndy Garvngh 
Marqnisof Waterford 

Ditto - 
Andrew Orr - 
Mercers’ Com] may - 
Henry Richardson - 

Lady Gavvagh 
Ironmongers’ Com- 
pany. 

Mitchell Smyth ' - 
John Gromits - 
Thos. Bennett - 

Henry Richardson - 
Mercers’ Company • 



Town aiul Liberties] 
of Coleraine 



£. s. d. 
113 7 3 



27 HI (i 
2ft 10 0 



under Uni 
Improvement 



O It NERVATIONS. 



Main and thorough drainage; 

expenditure net kept separate, 
Main drainage - 



Main drainage - 
Ditto 
Ditto 



0 0 



(1 



ft ft 



4- 2 
7 1 l 
D 2 21 j - 

52 () O' 4 10 



Main nml thorough drainage; 
expenditure not kept separate. 

Main drainage - ■ • • 

Ditto - - 

Main and thorough drainage; 
expenditure not kept separate. 

Main and thorough drainage; 
expenditure not kept separate. 



Main nml thorough drainage; 
expenditure nut kept separate. 



\|)n., under lo'vict., 0.32 5 - 



Thomas Bennett - | 
llcv. It. MeNaghton I 
Thos. Woodhousc - ! 
John B. Ball - 
Marquis of W at erf til’d 
I John A. Smyth 
John Boyd - 
John Church - 
! John Cromie - 
j Win. J. Clmreh 
John Cromie - 

I Andrew Orr - 
Commissioners of Colo 
mine. 

Rev. H. McNagliton 
Representatives of II. 
O'Hara. 

John Boyd 



Oi) 10 4 
18 0 8 



717 8 



Main dminaga • 
Ditto 
Ditto 
Ditto 



Main and thorough dwW 

lx; o t.l lot kept separate. 

Main drainage - 

Ditto - 

Ditto - " * , 

Mali »a tkorojA J*” 1 
expenditure not kept separ 



( Average cost per acre, * 
under “The Letter - “ 
I Do., under 10 Viet., c.3-* 
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RETURNS RELATING TO DRAINAGE (IRELAND). 



Half- 

Yearly 

Instnl- 



Ainonnt 
of each 
Instalment. 



3 17 
3 11 
2 10 



1 18 - 

2 8 10 
4-9 
4 12 11 



2 12 10 
- 15 ft 

1 2 7 

2 10 8 
5 2 11 



Amount 
of Annuity, 
including 
Principal and 
Interest. 


Number 

of 

Instalments 

Paid. 


Amount 
of Instalments 
Paid. 


Number 

of 

Instalment 

still 

Payable. 


Amount 
Paid 
in Full. 


£. s. d. 




£. *. d. 




£. s. d. 


7 1C 2 


8 


31-8 


36 




7 2 8 


8 


28 10 8 






Paid 
















30 




Paid ) 
Paid J 


- - 




144 - 10 


Paid 


. 








1 16 4 


8 


7 5 4 






14 13 2 


7 


51 6 1 


37 






8 


14-8 


30 




Paid 






30-6 


- 12 8 


8 


2 10 8 


36 




14 7 - 


8 


67 8 - 


” 


- 


0 4 4 


8 


24 17 4 






3 16 - 


8 


15 4 - 


„ 


— 


4 17 8 


8 


19 10 8 






8 10 


8 


32 0 - 


12 




9 5 10 


7 


32 10 6 


37 


_ 


- 11 2 

Paid 

Paid 


7 


1 10 1 




8 1 11 


13 3 10 


8 


52 .15 4 


3G 




5 3 4 


8 


20 13 4 


13 






8 


12 8 8 


30 




1 17 - 


8 


7 8 - 






2 14 2 


8 


10 10 8 






0 5 2 


8 


25-8 


„ 


— 


10 - 10 










Paid 








00 15 - 


130 - 2 




531 15 7 




337 5 1 


- 19 - 




3 10 - 


30 




Paid 






7 A 4 


- l 10 










Paid 








56 18 10 


0 1 2 


7 


21 4 1 


37 




Paid 


- 






41 - _ 


5 5 8 


8 


21 2 8 


36 





111 - 


8 


6 4 - 







2 5 2 


8 


9-8 






6 1 4 


8 


20 5 4 




, 


10 5 10 


8 


41 3 4 


„ 


— 


Paid 




. 




5 6 4 


Paid 






- ' 


27 3 - 


Paid 


- 






9 13 8 


7 1 4 


6 


21 4 - 


38 


— 


1 6 4 


8 


6 1 4 


36 


... 


39 17 8 


• - 


149 I 5 




146 7 2 



OBSERVATIONS. 



-11,12 V. c. 106. 
With interest to 5 Jan. 1849 - ilitto. 

With interest to 1 Mar. 1819 . ditto. 
With interest to 1 Mar. 1849 - ditto. 

With interest to 1 Mar. 1849 - ditto. 



With interest to 15 Jan . 1 84 9 - ditto. 
With interest to 17 Feb. 1849 - ditto. 



With interest to 17 Feb. 1849 - ditto. 



With interest to 18 Jan. 1849 - ditto. 
With interest fr. 10 Oct. 1847 - ditto. 
With interest to 19Dec. 1848 - ditto. 

With interest to 15 Dec. 1840 - ditto. 



With interest to 18 Jan. 1849 - ditto. 



822 1. 



{continued) 
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RETURNS RELATING TO DRAINAGE (IRELAND). 



1 1 11 0 1* RIETOB. 



Amount 1 Number 

Expended under | of 

each I Acres Thorough 
Presentment. Drained. 



U L8TE It — continued. 

Lon don derby — con timed ■ 



Keen&nght 



Longlrinsliollin 



Com • 



Mrs. Gage 
Sir H. H. Bruce 
M. M'Causland 
Pislimongors’ Com- 
pany. 



13S 



Uev. S. Montgomery ■ 
! II. W. Bruce - - j 

Win. Graves - 
Drapers’ Com puny 
Ditto - 
G. It. Dawson 



Augustus Slieil 
Hoa. Robert Torrens 
i Drapers’ Company - 

| Ditto - 
| Rowley Miller 
. Edmund Staples 
| Sir Thomas Staples - 

Rev. JainfiB S. Knox 

S. McD. Elliott 
J. B. Beresford 
Richard Griffiths - 
James J. Clarke 



j Wm. H. Bruce 
| Letitin Mauleverer 
i Drapers’ Company 
I Rev. J. V. Hewitt - 
i Edmund Staples 

1 S. II. Maglll - 
Drapers’ Company - 
James Henry - 
Wm. Graves - 
John Steele 
i John Stephenson 

W. L. Conyngliam - 
I Mercers’ Company - 
i James Henry - 

Sir H. Bruce - 
Wm. Richardson 
! W. II. Bruce - 

Mercers’ Company - 
I Hon. and Rev. W. 

Pomeroy. 

Mercers’ Company - 
Rev. Thos. Lindsay - 



s • d. 

6 7 

16 1!) 8 
•15 13 8 
40 4 6 
43 18 4 



162 0 0 

30 14 - 
03 8 10 
00 10 2 
270 5 8 



40 111 

36 17 7 
<51 16 8 



Cost 

per Acre. 



Acreablo 
llate 
under tlici 
Land 

Improvement 

Act, 

10 Viet. c. 32. 



OBSERVATIONS. 



Main drainage and aubsoiling 
Main drainnge - 



f Average cost per acre, f . s 
J under “ Thu Letter,'' 

1 (main drainage) - nil. 
|_I)o., under 1(1 Viet. e. 32 nil. 



6 1 
6 8 



85 13 3 
27 12 10 



60 0 0 
40 0 0 



180 0 0 
26 0 0 



Inin and thorough drainage 
expenditure not icept separate. 
Ditto - ditto - 



Ditto 



ditti 



Ditto - ditto - 
Main and thorough drainage, sub- 
Hoiliug and levelling; expendi- 
ture not kept Heparute. 

Main and thorough drainage 



Inin and thorough drainage; 
expenditure not kept soparat*. 
Ditto - ditto - 

Ditto - ditto 

ilain drainage - 
tlaln and thorough drainnge 
expenditure not kept separate. 



5,032 - 9 1,309 3 0 



Main drainage - 
Ditto - 
Ditto - 

Main ami thorough drainage, sub- 
nolling and levelling ; expendi- 
ture not kept separate. 

Main drainage - - - 

Main drainage - 
Ditto - 
Ditto - 

| Ditto - 

■ Main and thorough drainage 
Main drainage - 
Main drainnge - 
\ Ditto - 

I Main mid thorough drainage; 

| expenditure not kept separate. 

: Main drainage - 
I Ditto - 

! Main and thorough drainage 
1 expenditure not kept separate. 

| Ditto - ditto - 

I Main and thorough drainage 
I expenditure not kept aepaiate. 

| Main drainage - ' 

| Ditto - . - 

Ditto - 
Ditto - 

"*i f Average coat per a«e £• 

K under 11 The Letter - 4 

|_Do., under 10 Viet, c. 32 4 
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RETURNS RELATING TO DRAINAGE (IRELAND}. 



















NAME 




Number 








COUNTY 


xpended under 


of 


Cost 


under the 
Lund 


OBSERVATIONS. 


and 


of 


each j 


crc.B Thorough 


per Acre. 


mproYOinent 




BARONY 


PROPRIETOR. 


Presentment. 


Drained. 




0 Viet. o. 32. 




U1STE R — continu 


d. 




A. R. P. 


£. s. d. 


£, S. d. 




MONAGHAN : 














Cremovno 


Viscount Templeton - 


7 12 - 




- 


. 


Main drainage - - - „ 


Lord Blayney - 




‘ 






Ditto . . 




Miss Steele 












Hug!) Gnrmony 


5 10 0 






■ 


Ditto 

Ditto .... 




Viscount 1 empicton - 












Lord Blayney - 


173 17 3 




~ 




Ditto . . . 




Viscount Templeton - 


105 18 3 


- 






Ditto . . 




Lord Blayney - 


17 G — 






4 1/ 


Ditto - - . 




H.MoMath - 


79 18 4 








Ditto - - . 






105 - - 


20 1 31 


6 2 - 


6 4 - 






Henry Boyd - 


15 2 9 




' 




Main drainage - 




E. W. Bond - 


117 5 3 


15 2 0 


- 




Draining and levelling bog 






135 1 3 


19 2 13 






Main drainage 




Rev. Thus. Carson - 


15 13 3 










James McWatty 


0 8 (1 


0 3 34 


0 - - 











156 7 - 


22 2 3 






Main and thorough drainage; 




II. Swanzy - 


17 - - 
















expenditure not kept separate. 






27 1 0 


5 0 26 


5 8 - 








Lord Clonmel ■ 


20 15 7 


3 0 22 










Mrs. Thomas - 


36 0 3 


6 0 30 


- - 


- - 


Main and thorough drainage; 
expenditure not kept separate. 




E. W. Bond - 


9 6 3 


. 




. 


Minn drainage - 




Thomas Cootc - 


60 13 9 


7 . - 


- 




Ditto 




Andrew Swanzy 


29 7 9 


2 0 10 


- 




Ditto 




Edward Lucas 


106 4 - 


2!) 0 1.0 




- 








3 5 - 


0 2 20 


- 




Main drainage - 




Joseph McClelland - 


4 3 1 


- 








Earl of Clonmel 


7 2 5 


. 


- 




Ditto 




Mrs. Thomas - 


0 1 0 


1 0 11 




' 


f Average coat per acre, £■ «• 
under “ The Letter “ 4 




£. 


1,095 - 4 


129 0 21 


- ' 




(.Ditto, under 10 V. c. 32 5 - 


Dart-roe. 




477 8 10 


54 0 0 






Main mul thorough drainage! 












expenditure not kept separate. 
Main and thorough drainage! 
















expenditure not kept separate, 




Christopher E. Wall - 


40 17 10 


0 10 


- - 




Main and thorough drainage! 
expenditure not kept separate. 




Tlios. K. Lowry, &c., 
j Trustees of the late 
Dr. Ker 
I Sir T. Leonard 


• 9 9 1 

242 5 3 


12 0 
24 0 0 


- : - 




Main nnd thorough drainage i 
expenditure not kept separate. 
Main nnd thorough drainage; 

expenditure not kept separate. 




Wm. Forster - 


108 16 3 


18 0 0 


Ha ; 4 


3 10 - 


Main and thorough drainage . 
expenditure not kept separate. 




Lord Rossmore 


78 1 3 


.12 1 20 


0 6- 




- 




Will. Noble - 


41 12 8 


8 2 10 


5 1 - 




‘ 




David Hainill - 


24 9 11 


6 2 C 


3 14 








Win. Forster - 


6 0 10 


2 0 0 






1 




Ditto - 


2 4 6 








Uluin drainage 




Ditto - 


2 12 i 










Ditto - 


3 3 ! 








J 




Thomas K. Lowry 
fee., Trustees of tb 
late Dr. Ker 


j. 203 14 


30 3 2C 




- - 


Main nnd thorough tag 

expenditure not kept separate 




Lord Ovemorne 


C6 11 


10 3 


G - 


4 3- 






| Miss Graham 


59 18 


11 1 


5 4 


' 
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RETURNS RELATING TO DRAINAGE (IRELAND). 



Number 

of 


Half- 


Amount 
of each 
Instalment. 


Amount 
of Annuity, 
including 
Principal and 
Interest. 


! Number 
1 

1 Instalment 
Paid. 


| Amount 

' of Instalments 
1 Paid. 






£. d. 


£. S. d. 




£■ s. d. 


22 


44 


- 0 2 


- 10 4 


7 




» 


»j 




21 17 4 


8 








' 


- Paid - 






10 


20 


- 5 6 


- 11 - 


6 & Bal. 




22 




i e ii 


2 11 10 


7 




» 


» 


5 18 11 


11 17 10 


8 




>> 


» 




7 4 10 


7 




” 


” 




1 3 8 


S 


4 14 S 


8 


10 


3 11 2 




f a 


44 9 4 










l i 


6 15 10 


22 


44 


3 11 10 


7 3 8 


8 










- Paid - 






22 


44 


4-3 


8-0 


0 + 38R 




» 


» 


4 12 5 


9 4 10 


7 










Paid - 










- 


- Paid - 






22 




5 0 3 


10 12 6 


7 






8 


3 3 3 


0 6 0 


6 




22 


44 


- 18 6 


1 17 - 


8 










- Paid - 












- Paid - 






22 


44 


• 0 4 


- 12 8 


G + 38R. 






” 




3 17 0 


7 


13 11 3 




» 










» 


»> 


5 13 8 


117 4 


8 




» 




- 2 3 


- 4 0 


8 










- Paid - 






- 






- Paid - 












Paid 










£. 


118 0 d 




400 17 7 I 


S3 


44 


10 0 8 


32 13 4 


8 


130 13 4 


„ 


„ 


1 19 8 




8 


15 17 4 










1 


5 7 3 


„ 


„ 


1 9 0 




a 


11 10 - 










i 


3 19 9 J 


10 


20 


- 9 5 


- 18 10 


- 




22 


44 


8 5 9 


10 11 0 j 


8 


00 0 - 


” 


” 


3 14 5 


7 8 10 


8 


29 15 4 


- s. 


„ 


2 13 5 


5 6 10 










2 1 8 


4 3 4 




22 8 6 


22 


44 


- 10 9 


1 13 0 


+ 37 II. 


. 


” 


!> 


- 3 8 


- 7 4 


8 


1 9 4 


3 *> 


»> 


- 1 0 


- 3 - 


8 


- 12 - 




» 




- 3 6 


8 


- 14 - 


” 


” 




- 4 4 


8 


- 17 4 


10 


20 


10 3 9 


20 7 6 






,» 1 


„ 


4 2 1 


8 4 2 


8 




33 | 






4 2 - 16 -H 38 flj 
I 





OBSERVATIONS. 



_ ' With interest ti 



10 4 11 , One instalment and interest 1 

| to 12 Nov. 18-JO - . (■ - 

(12 & 13 V., c. CO.) 



135 10 7 
10 0 2 
7-3 
18 19 (5 

21 14 2 
40 2 3 
10 13 5 



One instalment and interest! 
to 11 Dec. 1818 . ./ - d,lt0 - 



(12 & 13 V., c. 60.) 



One instalment and interest! ... 
to 1G Jan. 184!) . .j ' ,lltto - 

One instalment and interest I 
to 9 Feb. 1819 - - . | * ditto- 

(12 & 13 Viet. c. GO.) 



•|ll,12V.o.lOC. 

| 

. .. ! With interest to 1G Jon. 1849 - ditto. 

(! 7 1 j With interest to 9 Feb. 1849 - ditto. 



One instalment with interest! ... 
to 10 Oct. 1848 . .j- ditto. 

One instalment with interest) ... 
to 10 Oct, 1848 - ./ ' “ lt to. 

With interest for 10 Oet. 1847 - ditto. 



(12 & 13 Viet. c. CO.) 

With interest from 10 Oct. 1847 - ditto. 

(continued) 
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26 RETURNS RELATING TO DRAINAGE (IRELAND). 



1 




I 














Amount 1 


Number 


Cost 


Rate 








expended under j 


of 


under the 


OBSERVATIONS. 




each 


Acres Thorough 


per Aero. 


mprovement 


BARONY. 


PROPRIETOR. 


Presentment. 


Drained. 




Act, 

0 Viet. c. 32. 




U L S T E R — continued. 












Monaghan — continued. 


£. s. d. 


A. n. r. 


X,. s. d- 


£. s. <1. 






Wm. Forster - 


42 1 0 4 


8 3 0 


4 16 - 






Rev. Wm. Burnside 


20 4 0 


6 2 O 


5 0 - 






A. IC. Younff - 


10 14 - 


2 0 O 


5 10 - 








David Smith - 


It) 10 l) 


3 0 0 








Jarrnifi A. Hobs 


8 4 0, 


1 1 4 


6 6 - 






Lord Cremorne 


145 17 0 , 


23 2 O 


0 4 - 








87 11 1 j 












Ditto - 




22 2 0 






Main nnd thorough drainage' 












expenditure not kept separate. 


Messrs. Campbell and 


23-7 


3 3 0 




- 


Ditto - ditto - 
















Messrs. Mears and 


10 8 5 


4 1 0 






.Ditto - ditto - 




Lemon. 












, Lord Cremorne 


22 15 2 


4 2 20 






- 


Edward E. Maync - 


27 5 0 


4 1 20 


0 - - 


— 


— 


lion. J. L. Cole 


03 - 0 


10 2 0 








Mrs. S. Maync 


44 14 8 


8 1 0 


6 0- 






Thomas Coote - 


121 0 8 . 


14 2 0 


8 7 - 






Hon. J. L. ('ole 


100 15 11 i 


21 0 0 


6 2 - 


- 




1 John Moorhead - j 


42 10 11 


6 2 6 


(1 0 - 









Arthur G. Lewis - j 


33 10 - 1 


7 0 0 


4 17 - 







Samuel R. Moorhead 


40 18 11 


0 0 0 


0 17 - 






Charles Boyle 


10 - - 


2 2 (1 


7 12 - 






Rt. H. Huinill 


9 0 4 | 


2 1 20 


3 in - 




- 






17 1 0 




- 


Main and thorough drainage ; 














expenditure not kept separate. 


Lord Cremorne 


018 10 7 i 


70 0 0 


- 






, Lord Plunkett 


120 10 4 | 


18 2 21 


0 7 - 






i Thomas Dawson 


26 12 8 j 


4 0 0 


- 






, Charles Boyle 
Thomas K. Lowry,! 


16 18 1 


1 3 20 




‘ 




i 


Trustees of the late >| 
Dr. Ker. J 


30 2 3 


8 3 16 


. . 








D. Hamilton - 


12 1 3 


2 0 20 








i 


Sir Thomas Leonard 


58 10 2 


8 8 0 


- 


- 


- 


i 


Robert Forster 


01 17 3 


0 1 25 




- 






Mrs. Wood right. 


30 1 1 


0 3 20 


- 








Robert Forster 


0 5 0 












Ditto - 


24 2 4 


7 3 22 




- 




! 


A. G. Lewis - 


10 6 4 


3 <1 0 










Lord Rossmorc 


172 8 10 


23 1 24 










Lord Cremorne 


ISO 14 0 


23 3 84 




- 






Ditto - 


77 4 5 


14 3 0 










A. G. Lewis - 


10 10 5 


3 1 30 


' - 









£. 




586 3 3 






f Average oust per acre, £• »• 
< under" The Letter’ ’ 6 15 














L Ditto, under 10 V., c. 32 4 8 


Earney - 


Marquis of Balh 


93 - - 


20 0 0 






Moin and thorough drainage 


Henry E. Porter 


50 - - 


18 0 O 






Ditto - - ' 






103 - - 


10 O 0 


- 




Ditto - 




E. J. and C. Shirley 


1,264 - - 


265 O 0 






Ditto- - - ' 




Marquis of Bath 


69 4 - 


- 






Main drainage - 




E. J. and C. Shirley 


580 3 - 


110 0 0 


- 




Main and thorough drainage 






624 - - 


129 0 0 


4 17 - 




- - - 




Marq uis of Bath 


043 - - 


165 O 0 


- 




Main and thorough drainage 




E. J. and C. Shirley 


641 4 - 


114 0 0 


4 16 - 








Ditto - 


627 4 - 


103 0 0 


6 2- 








H. E. Porter - 


121 - - 


22 0 0 


6 19 - 








E, J. and C. Shirley 


761 - - 


148 0 0 


6 8- 








Francis Brownlow 


28 - - 








Main drainage - 




E. J. and C. Shirley 


447 - - 


81 O 0 


6 2- 








Marquis of Bath 


294 - - 


60 0 0 


j 4 18 - 
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RETURNS RELATING TO DRAINAGE (IRELAND.) 



Half- 


A “" 


Amount 
of Annuity, 
including , 


Number 

of 


Amount 
of Instalments 


Number 

of 

netalments 


Amount 

Paid 




Instalment. 


Principal and 


Paid. 


Paid. 




still 


in Full. 










Interest. 










Payable. 








£. S. 


(1. 


£. 


s. 


d. 




£. 


s. 


d. 




£. s. 


d. 


44 


1 9 


1 


2 


18 


2 


8 


11 


12 


8 


30 






„ 


1 - 


- 


2 


- 


- 


8 


8 


- 




» 












- Paid 












- 


11 10 


9 


44 


- 13 


8 


1 


7 


4 


8 


5 


9 


4 


30 


— 




20 


- 8 


3 


- 


20 


6 


10 


0 


s 


8 


10 


— 




„ 


9 2 


0 


18 


5 


- 


8 


73 


- 


- 


12 


— 




44 


8 1 


11 


6 


3 


1(1 


6 


18 


LI 


C 


38 


— 






3 1 


11 


0 


3 


10 


0 


18 


U 


0 


” 


— 




» 


- 16 


1 


1 


10 


2 


8 


6 


- 


8 


36 


- 




» 


- 11 


3 


1 


2 


0 


7 


3 


13 


9 


37 


- 




20 


1 8 


0 


3 


17 


- 


8 


11 


8 


- 


12 


28 15 


4 


44 


2 3 


1 


4 


0 


2 


8 


17 


4 


8 


30 


_ 




20 


2 l(i 


- 


5 


12 


- 


8 


22 


8 


_ 


12 


— 




-14 


4 3 


1 


8 


6 


2 


7 


29 


I 


7 


37 


— 




„ 


3 13 


1 


7 


0 


2 


8 


29 


4 


8 


30 


— 




„ 


I 9 


1 


3 


18 


2 


8 


11 


12 


8 




— 






1 1 


3 


2 


3 


6 


{ : 


2 


10 

17 


-l. 

7 I 








„ 


1 8 


LI 


2 


17 


to 


8 


8 


13 


0 


38 


— 






- 13 


_ 


1 


0 


_ 


8 


0 


4 


- 


30 


— 




„ 


- 0 


0 


- 


13 


- 


7 + 37 It. 










11 2 


9 
















- 








120 9 


2 


20 


38 13 


11 


77 


7 


10 


8 


309 


11 


4 


12 


_ 


























130 4 


9 


20 


1 12 


1 


3 


4 


2 


7 


11 


4 


7 


13 


— 




44 


- 6 


9 


- 


11 


6 


8 


2 


6 


- 


30 


— 




» 


- 5 


2 


- 


10 


4 




2 


1 


4 


>’ 


- 




20 


1 19 


1 


3 


18 


2 








- 


20 






44 


- 8 


3 


_ 


10 


0 


8 


3 


6 




36 


_ 






2 - 


- 


4 


_ 


- 


8 


16 


- 




„ 


— 






1 16 


0 


3 


11 


- 


8 


14 


4 


- 


„ 


— 






1 6 


9 


2 


13 


6 


8 


10 


14 


- 


„ 


— 




„ 


- (1 


4 


- 


12 


8 


8 


2 


10 


8 


„ 


— 






- 10 


0 


1 


13 


— 


8 


6 


12 


- 


„ 


— 








0 




18 




/ 8 


2 


12 


-1 








” 








l 1 






6J 


” 








5 18 


- 


11 


10 


- 


8 


47 


4 






— 




20 


9 19 


10 


19 


19 


8 


8 


79 


18 


8 


12 


— 






1 - 


2 


2 


- 


4 


8 


8 


1 


4 


12 


— 




„ 


3 19 


5 


7 


12 


10 


8 


30 


11 


8 


12 


— 




44 


- 10 


6 


1 


- 


10 


{ ; 


4 

1 


3 

8 


-} 


36 










£. 


330 


- 


- 




1,104 


4 


3 




400 2 


- 


44 


3 3 


7 


0 


7 


2 


8 


25 


8 


8 


80 








1 14 


3 


3 


8 


0 


8 


13 


14 


- 


„ 


— 




>, 


3 10 


0 


7 


1 


- 


8 


28 


4 


- 




— 




„ 


42 17 


11 


85 


15 


10 


8 


343 


3 


4 


„ 


— 






2 7 


4 


4 


14 


8 


8 


18 


18 


8 




— 






19 10 


11 


39 


13 


10 


8 


158 


16 


4 


„ 


— 






21 0 


11 


42 


13 


10 


8 


170 


15 


4 




— 




„ 


21 19 


11 


43 


19 


10 


8 


175 


19 


4 




— 




„ 


18 10 


3 


37 


- 


0 


8 


148 


2 


- 




— 




„ 


18 - 


8 


3(1 


1 


4 


8 


144 


5 


4 








„ 


4 2 


9 


8 


5 


0 


8 


33 


2 


_ 




— 






20 - 


7 


52 


1 


2 


8 


, 208 


4 


8 




— 




„ 


- 19 


2 


1 


18 


4 


8 


7 


13 


4 




— 






15 6 


10 


31 


11 


8 


8 


122 


0 


8 




— 




” 


10 1 


2 


20 


2 


4 


8 


80 


9 


4 


” 







| 22 



{ ; 



OBSERVATIONS. 



ec ;|ll,12V 



With interest to 3 May 1849 - ditto. 



With interest to 31 Dec. 1849 - ditto. 



With interest from 10 Oct. 1847 - ditto. 



to 10 Oct. 184B - -/ 



822 1. 



(I’onlinuetl) 
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RETURNS RELATING TO DRAINAGE (IRELAND). 



i> r or.itiF.roR. 



TYRONE: 

Cloglicr 



ULSTER —continued. 

Mox.usir.iN — continued. 

Varney— continued - Plurkct Kenuy, and ■ 
| W. II. Kenny - 



Mnrqiiin of Buth, and 
J. II. Kernim - 
Marquis of Bath 
Ditto - 
Ditto - 

E. J. & Clms. Shirley 
Ditto - 

R. T. Jus. Dawson 

Dixie Clement - 
Win. Filguto - 
Ditto - 
Win. II. Kenny 
The Misses Nixon 
John Steele 
Ditto - 
Miss II. Steele 
Ditto - 
Lady ftnirdulc - 
Richd. Bolton - 
The Misses Nixon 
John Steele 
Rev. J. B. Sterling 
Murquis of Bath 
J. J. & Cluis. Shirley 
Murquis of Batli 
H. E. Porter - 
E. J. & Clias. Shirley 
Ditto - 
Marquis of Bath 
E. J. & Chits. Shirley 
Ditto - 
Ditto - 

Rev. Win. Brotvnlow 
Sir George Finn tor - 
Marquis of Bath 
Ditto - 
Ditto - 
Ditto - 

li. J. & Chas. Shirley 
H.T. Jus. Dawson 

Marquis of Bath 



Amount 
Expi-mled mill 



Acres Thorough p Cr ^ cr4!l 
Drained. ! 



Sir Hugh Stewart 
Win. Cochrane 
Rev. Frus. Gervuis 
Ditto - 
Ditto - 
Ditto - 

John W. Maxwell 
Archil. Johnston 



403 a 
a 12 - 
300 IS 



,100 1 
' (55 14 
! 8 18 



207 IS !) 
30 0 10 



200 a 
210 12 
200 10 



under the ' 
Improvement ! 



OBSERVATIONS. 



£. s. </.; £. .v. d.\ 



}•»-» ; 



Main drainage - 
Ditto 

Main and thorough drainage 



! Main drainage 



Main mid thorough drainage 
Jla in <lru hinge - 
'Ditto 
Ditto 
.Ditto 
Ditto 
' '.Ditto 



Ditto 

Ditto 

Ditto 



Mliin nml thorough drainage 
Main drainage - 
Ditto 

Muli) '’mid thorough drainage 
.Ditto 

Main drainage > 

Main and thorough drainage 



"Average cost per acre, ,1 
.under “The Letter ’’ * 

.Dilto, iiiulor 10 V., c. 32 i 



f Average cost per acre, £• »• 
under “ The Letter" Nil. 
(Ditto, under loy.c. 92 0 6 
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RETURNS RELATING TO DRAINAG E (IRELAND). 



Half- 



822—1. 



Amoanl. 

ofencli 



1 II 7 
S 4 
3 8 



| 13 15 10 
j 17 10 3 
I 13 J3 7 



- 6 4 

- 11 6 



7 0 10 
1 1 7 



Amount 
of Annuity, 
including 
Principal anil 
Interest. 



3 3 2 
10 9 2 
0 1(1 10 



3 11 2 
22 12 10 
13 10 2 

13 12 4 

4 13 - 
- 12 8 
1 3 - 
3 1G 10 



C 12 ~ 
14 13 8 



13 14 - 

14 8 2 
14 3 - 



3 15 1 
3 1.7 3 



|lns(almcnta| 

Paid. 



{ ; 



10 15 
22 7 
2 15 



Amount 
of Instalments 
Paid. 



23 18 11 
11 4 8 
14 11 G 



04 lfj _ 
07 12 8 
66 12 - 
49 10 8 
48 18 - 
5G 14 - 



30 18 
51 12 
30 10 



OBSERVATIONS. 



IMtti. - . ditto . . 



With interest from 10> lnio „ 

1 Oct. 1847 - _jl2,13V.c.l03 



383 4 2 - 



With interest to 5 April 3852. 



(continued) 
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RETURNS RELATING TO DRAINAGE (IRELAND). 



l> BOP It l liT 0 B. 



LSTE It — continued. 

Tyrone — continued. 

Upper Dungannon - I Wm, Stawart 



Sir ThoSr Staples - | 
Miss M. E. S. Trenoli 
Ditto - 

Wm. Cluff - - | 

James Henry - - I 

Earl of Castlestuart - 
Ditto - 

W. S. It. Brady 
Earl of CustleHtuart - 
John Lindsay - 
James 1-Ionry - 
Hoy. Rd. Stewart 
David Cluff • 

W. S. U. Brady 

Wm. untl lid. Cluff - 
lit. W. Lowry - 

John Lindsay - 
Rev. James Lowry - ! 
James Henry - 
Charles Boyle - - | 

James Henry • • | 

The Misses Baillio - 
James Lowry - - | 

Robert Graham - i 

Rev. Geo. W. Stuart | 
Alfred Greer - - j 

Thomas Greer - - ^ 

Robert Graham 
The Misses Baillio - 
lames Lowry - 
Adam M‘Collum 
John Lindsay - 
Wm. Stewart - 
I J. R. Maolcay - 
W. L. Conyngham - 
Sir Tims. Staples and! 
Edw. H. Caulliold -J 

i Rev. ThoB. M'Neeco 
W. L. Conyngham - 
| George E. Stowart - 
j Nathaniel Aloxantlor 
I Miss M. E. S. Tronch 
| II. H. Bell - 
! Sir Thos. Staples and 
j Edw. H. Caulliold - 
Rev. James Jones 
: John R. Mackny 
W. L. Conyngham - 



Middle Dungannon - 



Earl of Ranfurly 
Edward Evans - 
Messrs. Baillie 
John Lindsay - 
Rev. James Lowry 
Rev. T. Stack - 
Joseph Goff - 



84 15 
24 13 
23 - 



4 19 
99 17 
0 19 
13 17 
105 14 
145 19 



A 


Number 

of 

res Thorough 
11 rained. 


Cost 

per Acre, li 
1C 


Acmddo 
ltfttc 
n.ler tlie 

provoment 

Act, 

Vlct. c. 32. 


' 

OBSISKVATIOMS. 


i. 




£. s. rf. 


£. S. d. 








5 11 - 




Inin ami thorough drainage; 










expenditure not kept, separate. 




17 0 0 


f> 16 - 








10 3 0 


6 9 - 


. j 






40 0 0 




J 


ah) drainage - 




14 0 0 




- ! 


Ditto - 




23 0 0 


- - - 1 


lain and thorough drainage; 






I 


expenditure not kept separate. 


- 1 


80 2 20 


. 


. 


Ditto - - - ditto 








. 


Ditto - - - ditto 


2 


109 2 0 






Ditto - - - ditto - 


9 


4 0 0 


4 13 8 







_ 


4 0 0 


fl 5 - 


- 






9 2 0 


0 6 - 








4 0 (1 


6 - - 














Main mid thorough drainage; 










expenditure not. kept, separate. 




2 0 0 


6 - - 




- ... 




33 2 0 






Main and thorough drainage; 










expenditure not kept separate. 


_ 


01 2 0 






Ditto - • - ditto 




4 0 0 


5 - - 








3 0 0 


6 0 8 








21 3 0 


3 14 - 








12 0 


6 0 8 








4 1 0 


5 9 - 








20 0 0 


4 6 - 














Main drain uud embankment - 




20 0 0 






Main drainage - - 


9 


8 0 10 


5 12 - 










6 10 - 






8 


3 0 0 


- 




Biutmuloncnt - 


4 


26 3 0 


8 17 - 


- 




9 


1 2 ft 


4 13 - 






4 


5 0 20 


2 16 - 






0 


27 2 0 


3 17 1 


- 




8 


09 1 4 


2 2 - 








100 0 0 






Main drainage - 


8 


20 0 0 




- 


Ditto- 








. 


Main and thorough drainage 










expenditure not kept separate. 


9i 


28 3 0 






Main drainage - 


8 


80 0 0 






Ditto 


2 


115 0 0 






Ditto 


5 


200 0 0 






Ditto 


0 


13 0 0 


6 6 10 




- 


5 


15 0 


0 12 - 




- - ‘ 


1 


61 0 0 


j 6 13 3 




- 




21 0 


0 4- 








14 0 






Main drainage - 




225 0 


- 


- 


Ditto 




















( 'S’ 5 




1 ’ 






\_Dltto, under 10 V. 


0 


76 0 


0 6 IB 






3 1 


3 0 


3 0 11 


- 




- 


3 2 


0 6 14 






_ 


5 2 


0 j 6 7 






6 


2 5 0 


0 j 0 17 


_ 




9 


9 3 0 


0 , 5 10 






4 


9 0 2 


0 | 0 18 


6 
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RETURN S RELATING TO DRAINAGE (IRELAND) 



— — — — 




Amount " . 

i of 


Amount 


J of Instalments Instalments! 


Paid 


Paid. 1 ^9 | 




: Payable. ! 




i ■ - 



OBSERVATIONS 



46 2 10 6 + 38 BA - 
7 13 4 8 ■ 



7 12 6 ! ! 

- 0 4 8 

- 10 - 8 | 

7 4 8 8 < 

9 19 8 0 + 88 Rd. - 



180 18 4 | With interest to' 



Vitb interest to!.. ... 

10 Apr. 1350 •/“» 13 V- c ‘ I08 ' 



47 6 4 I With interest to 10 Jan. 1840 - ditto. 

(continued) 
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RETURNS RELATING TO DRAINAGE (IRELAND). 



p no i>n i kt on. 



U L S T E ft — continued. 

Ty iion e — continued. 
Middlo Dungannon 
( continued .) 



Lower Dungannon • 



Edward Litton - 
Earl of Cluirlemont - 
Edward Evans - 
.J. Y. Hnrgoss - 
Earl of Itimfurly 
Edward Litton - 
Earl of Clinrloniont - 
Earl of Ranfurly 
Robert Evans - 
Viscount Poworscourt 
Earl of Oil nrlamunt - 
Viscount Poworscourt 
Richard Heather 

Kichard Lloyd - 
Sir William Vomer - 



John Hichiirdson 
Earl of Ranfurly 
Sir W. Vernor - 
E. H. Caulfield 
John Lindsay - 
E. 11. Caulfield - 
Sir Thus. Staples and) 
E. H. Caulfield -I 
J. M. Irwin - 
W. 1-1. Irwin - 
John Lindaay - 
Sir Wm. Vornor 
Ditto - 

Earl of Ranfurly 
Joseph Goff - 
Mrs. Webster - 
Jonathan Piko - 
Hon. A. G. Stewart 

Francis J. Clarke 
Lord Castlestunrt 
James Scott 
John Lindsuy - 
R. W. Lowry - 



Amount 
Expended under 

Presentment. 



04 18 5 
sno l is 4 
28 10 1 
00 19 10 
00 10 8 



Acres Thorough 
]) mini'll. 



Joseph Goff 

Mr. Evans 
Sir Wm. Vornor 



Mrs. Montgomery - 
Robert Moore - 
Edward Moore - 

Miss Trench - 
Robert Pettigrew 
Joseph Goff 
Hugh Moore - 
Edward Moot'd - 



49 12 
242 17 
47 17 



40 19 6 
9 11 11 
28 12 fi 
18 5 11 
49 17 G 



per Acre. 



£. s. </. 

0 2 (! 



Aercuhlo 
Hale 
under the 
Lund 

Improvement 

Act, 

10 Viet. 0.152. 



2 0 
0 0 
0 0 



17 0 0 

40 0 0 

8 0 0 



60 0 
10 0 



fl 2 0 
8 0 0 



0 1 0 
6 19 8 
0 8- 

3 1 - 

4 14 8 



OBSERVATION S. 



Main drainage - » 

Mala and thorough drainage 



Main drainage - 
Drainage ami subsoiling 



138 16 10 
185 18 4 
34 19 3 



1,732 10 2 



21 3 13 
83 2 27 
16 1 22 

11 1 18 
25 3 13 



0 13 4 
6 6 10 



f Average cost per m 
| under “ The Lett 

u> 



Main ami thorough drainage ; 
expenditure not kept aopa- 



Mnlu and thorough drainage; 
expenditure not kept eepa- 



{ Average cost per acre, £-‘- 
\ under" Tim Letter-' » » 
(.Ditto, under 10 V., e. W 4 
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RETURNS RELA TING TO DRAINAGE (IRELAND.) 



Number 


Half- 


* Amount 


Amount 
of Annuity, 


1 N umber 


Amount 


N umber 
of 


Amount 






j of each 


including 




of Instalmen ts 


Instalment] 


9 Paid 


Years. 


; ments. 


1 Instalment. 


Principal and 




Paid. 




still 


in Full. 






1 




Interest. 








Payable. 






i £. S, 


(1. 


£. s. 


d. 




£. s. 


d. 






22 


1 44 


3 4 


11 


e o 


10 


8 


25 19 


4 


36 






99 




0 


14 7 


- 


8 


57 8 


_ 






» 


» 


! - 10 


3 


1 12 


C 


8 


10 10 


- 


„ 




,, 


” 


j 2 1 


8 


4 3 


4 


8 


16 13 


4 








99 


1 18 


10 


3 17 


8 


8 


16 10 


8 






99 


99 


1 2 9 


3 


4 18 


6 


8 


19 14 


_ 






» 




j - 17 


8 


1 15 


4 


8 


7 1 


4 


j 




” 






2 


12 0 


4 


8 


49 5 


4 


„ 


_ 


10 


1 20 


1 4 


3 


2 8 


6 


8 


9 14 




12 




23 




i 12 11 


3 


26 2 


6 


8 


100 10 


_ 


36 




j> 


99 


8 8 


10 


16 17 


8 


8 


67 10 


8 




: 


» 


i 99 


4 11 


9 


9 3 


0 


8 


36 14 








10 


1 20 


- 14 


6 


1 9 


- 




- 




20 




22 


! 44 


1 2 


11 


2 5 


10 


8 


9 3 


4 


36 




» 


99 


1 11 


4 


3 2 


8 


8 


12 10 


8 








i 


2 13 










f 21 10 


- 


1 


















l 7 3 


0 


; ” 






| 44 




















~~ 






10 12 


4 


8 


66 9 


4 


36 




99 


99 


1 12 


9 


3 5 


0 


8 


13 2 








» 


11 


3 7 


10 


6 35 


8 


7 


23 14 


10 


37 


_ 


99 


99 


1 17 


4 


3 14 


8 


S 


14 18 


8 


36 




” 


» 


3 2 


8 


6 5 


4 


‘ 7 


21 18 


8 


37 


•— 


» 


1 > 


8 2 


~ 


10 4 


- 


7 


56 14 


- 


„ 


— 


» 


>1 


1 8 


1 


2 16 


2 


8 


11 4 


8 


36 


_ 


9. 


„ 


- 8 


7 


- 13 


2 


8 


2 12 


s 






>9 


>9 


- 19 


7 i 


1 19 


2 : 


8 


5 16 


8 






99 


99 


- 12 




1 5 


- 


8 


5 - 


_ 




i 


. ” 


” 


1 14 


1 


3 8 




8 


13 12 


8 


» 


- 


99 


„ 


1 13 


6 


3 7 




8 


13 8 


_ 








“ 
















- 


10 8 4 


“ 


44 


| - 13 


2 


1 6 


4 


8 


6 5 


4 


36 





10 


99 


1 6 


10 


2 13 


8 1 


8 


10 14 










2 » 


9 


4 19 


0 


8 and 
Balance. 








57 11 2 




‘ 




1 13 


11 


3 7 


10 


8 


13 11 


4 


6 




22 


44 


4 8 


8 


8 17 


4 


8 


36 9 


4 


30 




» 


99 


1 13 


10 


3 7 


8 


8 


13 10 


8 







19 


99 


I - 


2 j 


2 - 


4 


! 8 


8 1 


4 






” 


” 


3 10 


10 


7 13 


8 


! 8 


30 14 


8 


» 


- 










269 1 


8 




1,005 5 8 j 


’ - 


177 15 2 




• - 




1 












- 


363 5 5 


22 


44 


- 13 


8 


1 7 


4 


8 


5 9 


4 


36 


- 


” 


» 


18 0 


4 


30 18 


8 


8 


14? 14 


8 




_ 


10 


20 

44 


7 18 
4 11 


11 

6 


16 17 
9 3 


10 


{ \ 
8 


03 11 
11 15 
36 12 


4 


}“ 

36 




” 


>9 


6 7 


2 


12 14 


4 


8 1 


50 17 


4 







” 


” 


1 3 


11 


2 7 


10 


8 


9 11 


4 




- 


„ 


„ 


1 - 


9 


2 1 


0 


8 


8 6 








” 


>9 


4 7 


7 


8 16 


2 


8 


35 - 


8 ' 




_ 




44 


















3.5 8 4 ’ 


— 


3 14 


2 


7 8 


4 


8 


29 13 


4 i 


36 





” 


” 


1 1 


3 


2 2 


0 


8 


8 10 




» 1 


— 








£. 


98 10 6 




407 1 


2 | 


- * 


398 13 9 | 



OBSERVATIONS. 



With . interest, 31 Dec. 1849 - ditto. 



With interest, 10 Jan. 1849 - ditto. 
With interest, 26 Feb. 1853 - ditto. 



Willi interest, 10 Jan. 1849 - ditto. 



One instalment with interest"! 
to 10'Octi 1848 - /-ditto. 



With interest to 10 Jnn. 184D - ditto. 
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RETURNS RELATING TO DRAINAGE (IRELAND). 













Aomiltlo 




CO TIM TY 


M A M E 


Aimnint 
impended under 


Number 


Oust 


under the 


0 15 ti B 31 V A T I IJ Y S 


.""1 


of 


each 


Vcros Tkurmigli 


pur Acre. 


miirovement 




11 A HO NY. | 


PROPRIETOR. 


Presentment. 


Drained. 




OVlr.t.o. 32. 




U L S T E R — continue 


1. 


£. s. d. 




£. i. <1 


£. s. i /. 




Tyron e — continued. 










Upper Strabnno 


A. W. Cole Hamilton 


54 in 7 


4 2 15 


- 




Mulwollmg nwl removal of rocks 


Ditto - 


204 ;> 0 


52 2 2(1 






Main and thorough drainage and 










suliBoiliiig ; expenditure not 
kept Depurate. 










Kin 17 in 


1 9 2 0 






Ditto - - - ditto . - 






i si) s :i 


IK (1 0 


10 10 - 




Draining and subsoiling - 




Ditto - 


121 14 1 


17 0 20 


7 3 (i 


" 








740 - n 








"Avernge cost per ncrc of 
drainage and subsoiling £. 












under “The Letter” - (ill! 
JJitlo, under 10 V\e. 32, 12 8 






James Sinclair - 


10!) 1 i) 




(5 2 II 




Draining and subsoiling - 




Marquis of Aboreorn - 


!1(13 1C 2 


(51 1 O 


4 10 1 




Ditto 




Ditto - 


1584 7 7 


135 2 O 


5 - - 




Ditto - ■ • 






4 !I8 I (1 1 


77 (1 0 


ft 0 ft 


- 


Ditto 




Ditto - 


CIO 10 0 


Ml 1 20 


(5 15 0 




Ditto 




Rev. Juntos Smith - 


OR - - 


7 O 0 


5 8 7 








Connolly Skip ton, until 
Catherine Skipton -J 


925 2 2 


42 O 0 


7 15 - 


- - 


Draining and subsoiling 




Alox. Auitliinloclc 


108 1 (5 2 


11 O 0 








i Marquis of Abercorn - 


7811 12 4 


00 I O 


7 17 9 


- 


Ditto 




Col. M f Alpine - 


120 14 10 


2G O O 


5 17 


- 


Ditto - « 




Marquis of Aboreorn - 


240 18 2 


30 2 O 


ft (i 7 




Ditto 




James Sproul - 


02 111 


20 0 0 


4 12 7 


" 


Ditto 




R. M'Crea 


(IB 16 7 


9 3 2 


6 11 (5 


- - 


Ditto 




Rev. Clias. Douglass 


IftO 13 11 


16 2 35 


ft 8 0 


_ 






Marquis of Aboreorn - 


200 16 in 


40 2 O 


0 8 5 


- 


Draining and subsoiling 




Robert Stewart 


o is n 


1 2 O 




- 


Ditto - - 




Marquis of Aboreorn - 


4R7 11) 2 


OS 3 0 


7 8 5 




Ditto 




John M'Clay - 


10 14 7 


3 1 0 


ft 13 - 


- 






John Loughlin 


Cl 0 10 


0 1 O 


5 1(1 2 








William M'Croa 


14 14 7 


2 O 20 


7 7 5 




Ditto 




W. I-I. J. Hntnphryu - 


CO 13 C 


10 3 O 


5 0 - 


. 


- 




Marquis ut Aboreorn - 


099 8 - 


143 3 0 


(5 14 7 








William M'Croit - 


oo ii ;i 


ft 2 O 


11 13 - 








Rev. Geo. Smitliwiek 


124 14 !) 


9 O ft 


13 17 2 




Draining ami subsoiling 




Rev. Robert Humo - 


85 1(1 0 


15 O 0 


5 14 ft 




Ditto 




Rev. William Knox - 


250 14 5 


30 3 0 


8 3 3 


12 10 - 


Ditto - ' ‘ 




Ditto - - - 


272 7 - 


28 O 0 


10 1 ft 




Draining and emliunkmeat - 




Col. Barlow - - 


236 10 7 


34 2 0 


ft 17 1 


. 


Draining nnd subsoiling - , 




Rev. Peter Maxwell - 


17ft ft 10 


23 2 O 


7 0 7 


. 


- - ■ ‘ " j 




James Ogilby - 


12 13 8 


1 3 0 


7 K 7 


. 


Subsoiled 




J times Henderson 


20 - - 


5 0 0 










Capt. Kennedy 


35 4 4 


7 2 15 


1 13 1 








George Gr, ilium 


7 10 3 


1 0 20 


7 14 - 




Hubs oiling 




.laines Hamilton 


4 2 3 


0 1 27 


9 0 10 




Ditto - - - 




William Donnell 


2ft 11 ]] 


6 0 0 


4 8 8 




Draining ami subsoiling 




George Huey - 


15 0 5 


2 2 0 


ft - - 


_ 


Ditto 




Satmiel Jack - 


' 40 17 3 


8 0 O 


6 4 8 




Ditto 




Marquis of Abercorn 


4(5(1 0 2 


94 2 0 


4 18 8 


- 


Ditto 




Sir IT. Brnoo - 


72 - - 


12 0 20 


G - - 




Ditto 




William Ogilby 


28 18 11 


5 O 0 


5 10 - 




Ditto 




D. Walker 


8 18 7 


2 0 O 


4 9- 




Ditto 




Rev. Chits. Douglass 


33 7 1 


8 0 0 


- 4 3 




Ditto 




Andrew Baird - 


14 3 2 


2 0 ( 






Subsoiling 




Robert Craig - 


7 10 0 


2 0 O 


3 18 3 




Draining ami subsoiling 




William Looghlin 


10 13 3 


2 3 0 


7 5 5 




Snl moiling 




Margaret Loug'hlin 


113 5 


a a ( 


4 8- 


" 


~ 



Printed image digitised by the University of Southampton Library Digitisation Unit 



36 RETURNS RELATING TO DRAINAGE (IRELAND). 



COUNTY | 

BARONY. 1 


N A 51 E 
of 

PROPRIETOR. 


Amount • Number 

xpeuded and or °* 

each l Acres Thorough 

Presentment. ' Drained. | 


per Acre. 


Acreiible 

Rate 

under the | 

inprovement ' 
Act, 1 

OVict. c.112. 


OBSERVATIONS. 


U L S T E 11 — continued. 

T y ron E — con tinned. 

Lower Strabane — i Alexr. Eddy - 

amtmuid. j, M'lntm _ . 


£. x. d. | 
i) 12 0 

lh 18 (1 ! 


2 2 20 


£. S. d. 
8 — - 


£. s. d. i 


Removing stones 
Subsoiling - 


/} 


Win. Ogilby - 
Robert Stewart- 


28 7 2 1 
13 12 1 | 


0 2 0 
2 2 0 


6 1 10 
5 1G - 




I 


Marquis of Abereorn - 
Matw. Clarice - 


1G3 8 10 i 
7 1 10 






- 







William Watson 


48 7 2 













James Builds - 


20 5 0 


- - 











William Patriok - j 


14 10 4 


- - 











Joseph Patrick- ■ | 


20 0 9 


- - 










Andrew Welsh- 


30 8 8 j 












James Forsyth - 


30 8 B 


_ 






, 




John Love 


00 5 0 j 




- 








Samuel Bunn - 


20 5 0 | 


- - 










Alexander Beatty 


00 14 5 | 


- ‘ - 










Thomas Allan - 


20 0 !) 1 












William Crawford 


20 D 9 | 












Samuel Waucliob 


20 5 9 


| 119 3 0 


0 13 9 




Draining anil subsoiling - 




Rebecca Love - 


70 (1 - | 












William Moore 


,= 6 » 


. - . 


. 


- - 


| 




Robert Knox - 


14 1 5 | 


. . . 











Andrew Leitcli - 


8 (5 4 


- “ - 






i 




Arthur Forster - 


40 11 fi 












Francis O’Neil - - 


70 12 0 


- - - 


- - 






Robert Rolleston 


8 8 11 










Mary Nickle - 


24 2 11 


j- - - 




- - ' 




1 James Broaden- 


23 10 4 


j 


1 - 


i 




John Lei t eh - 


17 13 8 




I ‘ 






William Findlay 


9 7 0 


L . 


‘ 






Marquis of Ahcreorn - 
Robert Moody - 
Edward Huslit - 


05 8 0 
10 14 (1 
20 12 8 


] ’ * 


- - 


^ Draining ami subsoiling - 




Win. M'Piirland 


0 12 4 






- - - - * * 




j Patrick Coin - 


ID - 5 






- 1 - - - ‘ * * 




James Bunn - 


10 0 - 


. . . 








Joseph Moore - 
Win. Arlmekle - 


90 4 9 
30 8 3 


; 34 1 0 




;• ... Ditto - 
' : 1 




Robert Craig - 


10 7 10 










£. 


9,193 8 S 


1,409 3 19 ! - 


J midMilisoiling' per acre, 

- - i| under “The Letter’ - * 

1 Ditto, under 10 V., e. 32 1* 
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RETURNS RELATING TO DRAINAGI 


(IRELAND). 3T 


Number 


Half- 


Amount 


Amount 
of Annuity, 


Number 


A,„« 


Number 

of 


Amount 


j 


of 


of each 


including 




of Instalments 


Instalment 


Paid 


OBSEItVATIO N 8. 


Years. 


ments. 


Instalment. 


Principal and 


Paid. 


Paid. 


still 


in Full. 


j 








Interest. 




Payable. 








£. s. cl. 


£. s. d. 




£. s. d. 




£. d. 




10 


20 


- 3 8 


- 7 4 






20 




With interest from 10 Oet. 1847 


22 


44 


- 13 8 


1 7 4 


8 


5 9 4 


30 


_ 




10 


20 


1 8 4 


2 10 8 


10 


18 13 - 


10 


. 




22 


4 4 


- 9 4 


- 18 8 


8 


3 14 8 


30 


_ 


from 5 April 1803 -/ n > 12 V - c - 10fi - 


>• 


•> 


5 11 10 


ii n 8 


8 


44 14 8 


30 


— 




‘ 




- - 










7 7 10 


With interest to 27 Dec. 1848 - ditto. 


22 


44 


1 13 1 


3 0 2 


8 


13 4 8 


30 


_ 




1 4 


S 


2 17 7 


5 15 2 


8 




„ 


23 - 8 


(12, 13 V.c. 60.) 


| 22 


44 


- 9 11 


- 19 10 


7 


3 9 5 


37 


_ 




» 


’> 


- 13 11 


1 7 10 


7 


4 17 5 


37 


_ 




» 


» 


- 19 1 


1 18 2 


[ ; 


0 13 7 

a n 9 


} 37 




One instalment and interest to 


















10 Oct. 1848. 


» 


” 


- 19 1 


1 18 2 


i 8 
l 1 


7 12 8 
2 119 


j- 36 




- - ditto - ditto. 




>, 


- 13 11 


1 7 10 


8 


5 114 









» 




- 13 10 


1 7 8 


8 


5 10 8 


„ 


_ 




» 




1 14 8 


3 9 4 


8 


13 17 4 


„ 


_ 




» 


„ 


- 12 0 


1 G 0 


( ; 


4 9 3 


} 37 




One instalment, with interest 


















to 10 Oct. 1848. 


” 


” 


- 12 9 


1 5 6 


{ ! 


1 14 5 


j 30 




- - ditto - ditto. 










' 


“ 




22-3 


With interest to 15 Mar. 1850. 


10 


20 


4 - 10 


Oil 


' 7 


28 5 10 












w i 


5 19 7 


; 19 




One instalment, with interest 














to 10 Oet. 1848. 


9 


18 


- 15 0 


111 - . 


f 8 
l 3 


0 4- 


} 10 




Two instalments, with interest 


















to u April 1840. 
















15 2 1 


With interest to 31 Dee. 1849. 




20 


- 10 5 


1 - 10 


8 


4 3 4 


12 


— 




22 


44 


1 11 2 


3 2 4 


/ 3 


12 9 4 
4 4 3 


j 36 






10 
















20 


3 10 8 


7 14 






20 






22 


44 


- 4 11 


- 9 10 


r a 
2 


1 19 4 


!• 30 




1849. 

Two instalments, anil interest 










f 1 








to 5 April 1849. 


” 


” 


- 14 1 


’ 8 »; 


5 12 8 
3 13 3 


[• 36 




- - ditto - ditto. 


5 


10 


O -l 0 


i 


8 
















7 












44 












to 21 Deo. 1840. 


“ 


- 12 1 




8 


4 10 8 


30 


_ 




3 


0 


1 14 11 


3 9 10 


0 


- - . 




10 9 6 


(12, 13Y. e. 10G.) 


, -2 


4.4 


1 17 11 


3 15 10 


8 


15 3 4 


36 






” 


» 


- 11 5 


1 2 10 j 




4 114 




- 






’> 


- 14 1 


18 2 


None - 




44 






i 15 


30 


- 10 3 


1-0 


8 


4 2 - 


oo 


7 2 8 


With interest to 31 Doe.l 
1849 - . _^U,13V.c.l00. 




44 


“ 7 ~ 


- 14 - ! 




2 16 - 


36 


_ 




” 


» 


3 5 10 


on s 




26 6 S' 




_ 




*’ 


” 


1 - 10 


2 18; 




8 0 8 




_ 




! ” 


” 


- 7 1 


- 14 2 


. 


2 16 8 


- | 


- 








£. 


629 12 0 




2,530 18 9 




113 13 5 




* 3 
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S U M M A It Y— U L S T E tt. 



COUNT Y. 


B A It 0 N Y. 


Amiimil 
Expended. titular 

Presentment. 


Number »>f Acres 
Tinutmgli Drained. 




Aerealile Rate 
umler (lie 
Land Improvement 
Act, 

ID Viet. e. 32. 








i‘. s. 


d. 


A. R. I'. 


£. s. d. 


JE. s. d. 


ANTRIM - 


Carey . 




2,9 If) 4 


0 


003 3 10 


4 4 - 


4 4 - 




Lower Dunluce 


- 


1,400 19 


9 


227 0 1 


4 2 - 


4 4 - 




Upper Dunluce 




3,747 13 


8 


738 2 17 


5 - - 


3 15 - 




Kilconway 




1,390 15 


4 


375 2 20 


3 14 - 


4 10 - 




Lower Toomo - 




2,974 10 


4 


017 3 0 


5 10 - 


4 10 - 




Total Antium - 


£. 


12,484 9 7 


2,052 3 14 






ARMAGH - 


Tiranny - 


£. 


1,331 1!) 


3 


342 1 33 


4 15 - 


4 - - 


CAVAN 


Clonkee - 


£■ 


1(14 111 


6 


21 2 I 


7 10 8 


4 - - 


DONEGAL 


Ennishowcn, East - 




519 17 


9 


1 50 1 20 


3 10 - 


4 14 - 




Raphoc - 




7,930 8 


7 


1,024 0 19 


0 - - 


4 17 - 




Total Donegal - 


£. 


8,480 (1 4 


1,174 2 5 






DOWN 


Upper Ivcagh - 




813 15 


4 


138 0 0 


0 - - 


4 6 - 




M ourno - 


~ 


72 4 


11 




- Main 1 


mi 1 mge 




Total Down - 


£. 




138 0 0 


- - - 




LONDONDERRY 


Coleraine 




2,202 19 


10 


225 0 4 


5 15 - 






Coleraine Town, &o. 




717 8 


0 


84 2 2 


5 15 - 


5 - - 




Keenauglit 




310 10 


9 


20 0 0 






Lougidnshollin 




2,082 - 


9 


1,300 3 0 


s < - 


4. 4 - 




Total Londonderry 


£. 


5,2(11) 0 


9 


1,045 1 0 


- . - 




MONAGHAN - 


Cromome 




1,(195 - 




12!) 0 21 








Dartreo ... 




4,001 18 


3 


585 3 3 


5 15 - 


4 8 - 




Furnoy - 




12,583 3 


11 


1,900 0 0 


6 2 - 






Total Monaghan 


£. 


18,280 2 0 


2,053 3 24 






TYRONE - 


Cloghor - 




1,24!) 9 


C 


- No iicimblis 1 


iturn made for tli 


s barony 




Upper Dungannon - 




3,988 1(1 


4 


2 022 n i,i 


5 - ~ 


4 - - 




Middle Dungannon - 




3,831 17 


_ 


830 3 0 




4 - - 




Lower Dungannon - 




1,732 10 


2 






4 - - 




U ppur Strabune 




710 - 


(1 


111 3 21 




13 8 - 




Lower Strabane 




9,193 8 


8 


1,409 3 19 


7 10 - 


12 8 - 




Total Tyrone - 


£, 


| 20,731 2 1 


4,775 1 0 


- 




GRAND TOT./ 


LL, ULSTER - - - 


£. 


07,003 2 


3 


13,493 3 3 
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SUMMARY— ULSTER. 



Amount 
Of Annuity, 
including 
Principal and 
Interest. 


N umber 
nf 

Instalments 

Paid. 


A mount 
nl Instalments 
Paid, 

- - . • 


Number 

of 

Instalments 

still 


Amount 
Paid in Pull. 


BARONY. 


COUNTY. 


£. s. d. 




£. s. 


d. 




£■ .1. d. 






185 7 a 
90 9 10 
225 3 4 
89 19 (1 
197 4 2 




743 13 
3S8 - 

900 7 
305 12 
779 1 


i 

3 

4 




258 15 8 
220 6 1 1 
707 4 0 
42 10 7 
84 1 3 


Lower Dunluce. 
Upper Dunluce. 
Kileonway. 
Lower Toome. 


ANTRIM. 


788 4 - 


- - 


3,100 14 


2 




1,317 17 11 


Total Antrim, 




87 5 4 


- 


313 2 


8 




210 13 4 


Tiranny . 


ARMAGH. 


11 5 4 




45 1 


4 




. 


Clonkee - 


CAVAN. 


35 8 - 

47(1 6 4 




140 3 
1,890 2 


0 




1 17 2 
980 5 I 


Ennisliowen, East • 
Ruphoe. 


DONEGAL. 


511 14 4 




2,030 5 


8 


- - 


98S 2 3 


Total Donegal. 




03 12 4 




186 18 






150 3 8 
84 17 9 


Upper Iveag'h - 
Mourne. 


DOWN. 


63 12 4 


- - 


180 18 


- 




235 1 5 


Total Down. 




136 - 2 
3!) 17 8 
6 9 10 
125 5 2 




531 15 
149 1 
24 8 
475 13 


1 

10 




337 5 1 
146 7 2 
931 10 7 
444 10 9 


Coleraine ... 

Coleraine Town, &c. 
Keenan <rlit. 

Loughinsiiollin. 


LONDONDERRY. 


307 12 10 




1,180 18 


11 




1,159 13 7 


Total Londonderry. 




138 (1 4 
330 - _ 
871 12 2 




400 17 7 
1,194 4 3 
3,311 10 1 




303 17 11 
400 2 4 


!*3 

ill 


MONAGHAN. 


1,319 18 0 




4,900 11 


11 




704 - 3 


Total Monaghan. 




91 0 4 
242 17 10 
250 1 s 
98 1C Cl 
00 ] 2 0 
629 12 0 




383 4 
775 12 
1,005 5 
407 1 
202 12 
2,530 18 


8 

8 




31 0 8 
1,103 8 0 
177 15 2 
398 13 9 

113 13 6 


Clogher .... 
Upper Dungannon. 

Middle Dungannon. 
Lower Dungannon. 

Upper Stmlmne. 

Lower Strabone. 


TYRONE. 


1,3/5 7 4 




5,310 14 


5 




1,825 - 5 


Total Tyrone. 




4,405 - _ 




17,140 7 1 


- j 6,440 9 2 


1 

GRAND TOTAL, ULSTER. 



822 -I. 



E 4 
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COUNTY 

BARONY. 

C All LOW : 
Carlow - 



Forth - 
Idrono, East - 



.1 drone, West - 



lower St. Mullins 
Ncthcrcross - 



No. 2.— P ROYINCE OF LEINSTER. - 



























N A M E 


Amount 




Number 










Bute 








Expended Miller 


« 






Cost 




under the 






or 


cncli 




Acres Thom 


Bb 


** 


Acre. 


Improvement 


OBSERVATIONS. 




































n Viet. c. 32. 








£. S. 


d. 


A. 


t. 


e. 


£. 


J. 


d. 


£. s. <1. 






Earl of Bosborongli - 


00 7 


6 


25 


0 


0 


4 


- 


- 


4 8 — 


- . 




W. F. Tig-lie - 


80 0 


3 


24 


« 


«> 


3 


7 


- 








Ditto - - - 


00 - 


4 


18 


0 


0 


5 


- 


_ 








Lord Bercsford 


57 3 


9 


15 


0 


0 


3 


16 


- 


4 2 - 






Robert Doyno - 


40 17 


o 


13 


0 


0 


n 


3 


_ 


4 6 - 






Colonel Bruon 


86 10 


5 


80 


0 


0 










Main drainage . 




£. 


404 13 


5 


175 


0 


0 










f under “ The butler " 
(.Ditto, under 11) V,, c. 32 


£. «, 
4 4 


lion. S. Maxwell 


180 - 




33 


0 


0 


( , 


„ 




4 8 - 






Captain St. ©enrge - 


108 12 


0 


33 


0 


0 


ii 


- 


- 








A. M. Downing; 


13 10 


3 


3 


0 


0 


4 


10 


- 








Earl of Bosborongli - 


98 14 


2 


23 


0 


0 


4 


(i 


- 








Tints. H. Watson 


87 0 


11 


55 


0 


0 








3 4 6 


Main and then 1 




£. 


578 2 


10 


147 


0 


0 










f Average mat per nerc, 
*; under (l The Letter " 
(.Ditto, under 10 V„ c. 32 


£. s. 

4 - 


Earl of Besborough - 


181 6 


1 


no 


0 


0 


3 


12 










John Newton - 


40 0 


6 


12 


0 


0 


3 


17 


0 


4 6 - 






Henry Newton 


66 16 


2 


25 


0 


0 


2 


13 




- 






Earl of Kenmare 


60 7 


5 


17 


2 


0 


3 


9 


_ 


- 






Henry Newton 


38 15 


8 


15 


0 


0 


2 


12 


_ 


- 






Walter Newton 


118 2 


0 














- 


Main drainage 




Colonel Bruen - 


141 14 


1 
















Ditto - 




John L. Watson 


100 2 


2 


40 


(t 


0 


4 


_ 


_ 








Tbos. H. Watson, tmd\ 


67 2 


3 


- 














j-Miiin drainage - 


•{ 


John L. Watson - J 


07 1 


a 


100 


0 


0 








“ 


£. 


947 17 


3 


269 


3 


0 


- - 


- - 


I” Average eoat per nere, 
■j under “ The Letter 11 
(.Ditto, under 10 V., c. 32 


4 - 


Anno Vigors and others 


379 0 




110 


0 


0 


8 


9 










James Thomas 


ISO 1 


4 














- 


Main tlrninngc 




ltev. <Jh. i’. Thomas 


111 14 


0 


33 


0 


0 


3 


8 


_ 








Rev. Sam. T. Roberts 


157 13 


_ 


36 


0 


0 


4 


H 


- 


- 


. 




Tbos. H. Watson 


90 5 


10 


30 


0 


0 


3 


_ 




3 4 <► 






; Edward Foley 


63 5 


11 


23 


o 


0 


2 


15 










j John Murphy - 


01 10 


8 


10 


2 


0 


0 


_ 










! Horace Rochfort 


2C0 2 


- 


72 


0 


0 


3 


12 




4 8 — 


f Average cost per acre, 
• under “ The Letter " 
(.Dittu, under 10 V., c. 32 




£. 


1,300 8 


2 


314 


3 


0 


- - 




4 - 
4 - 


| 

Earl of Courtown 


705 10 


, 


249 


0 


0 




16 










Tlios. ICavanngh 


1,683 12 


3 


427 


0 


0 


4 


- 


- 




- - 




£. 


2,380 2 


5 


670 


0 


0 


- 




- 




f Average cost per acre, 
( under “ The Letter ' 


£. >■ 
3 10 






















(.Ditto, under 10 V., c. 32 




Sir Thomas Staples - 


199 11 


0 


61 


0 


0 


3 


18 




4 12 - 






John F. Armstrong - 


203 18 


5 


60 


2 


24 


4 


- 


_ 


3 14 6 






Sir Thomas Staples - 


45 14 


5 


13 


0 


0 


3 


10 




- 




£. J- 


£. 


449 4 


7 


114 


3 


24 


- - 


- - 


f Average coat per « ure > 
{ under “The Letter" 
(.Ditto, under 10 V., c. 32 


4 1 
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N0.2.-PROVINCE OP LEINSTER. 






6 Hi 10 J a 
22 12 81 

7 13 - J 



[ One instalment, with in- ) 
tcrest to 10 Oct. 1 348 / * 



Balance due, with interest ii-oml . . 
5 April 1883 - - ./ 




With interest from 10 Oct. 1 
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RETURNS RELATING TO DRAINAGE (IRELAND.;. 



NAME 


Amount 


Number 


of 


Expended under 


of 


each 


Acres Thorough 


PROPRIETOR. 


Presentment. 


Drained. 



X E I N S T E continued. 

Dutilin — continued. 

Balrothcry, East - J John Meo 

O. A. Hamilton 



George Maearteny ■ 
Sir R. Pitlmor - 
Ditto - 
G. A. Hamilton 
Sir R. Palmer, Bart. 
G. A. Hamilton 
Lord. Howth 
Ditto - 



Balrolhcry, West - 



KILDARE: 
Xkeatby - 



Dphaly, West 



A. S. Hussoy . 

Sir T. Staples - 
E. K. Tcnnison 
Ditto - 
Mary Quin 

Lawrence Quin 

Lord Howtli 



s. d. 
1 18 6 



Laud 

per Acre. Impiowment 
1 10 Viet. o. 32 



5 1(5 
0 18 
7 - 
4 1(5 



1,905 7 4 364 0 0 I 



OBSERVATIONS. 



Main anil thorough drninage; < 
prtiililure mil kept eepniate. 



(■Average rest per acre, 4 
• under “Tlie Letter" .* 
(.Ditto, under 10 V., c. 32, ( 



Sir Robort Shaw 
I David La Touche 



Rev. E. Johnston 

John Aylmer and"! I 
E. N. Lynch -J j 
Captain Browne 
S. N. Watson. - 

£. 



39 15 7 
23 16 11 
50 12 5 



98 17 a 
371 12 2 



6 14 - 
3 8- 



- ! Marquis of Drogheda 
Ditto ... 

I Ditto ... 

| Rev. W. R. Lawrenson 

Marquis of Drogheda 
• Edward Bogot - 
Ditto - 
Ditto - 
' Ditto - 

! Ditto - 

Ditto - - - 

Marquis of Drogheda 

! £. 



102 10 7 
85 9 6 
50 3 3 



10 12 11 
7 10 8 
28 7 i) 
17 14 10 
20 8 6 



13 



Earl of Desert 

! Ditto - 
Ditto - 
Ditto - 

Viscount Clii'den 
Ditto - 



f Average cost per acre, £■ i 
■j under “ The Letter ” 5 

[.Ditto, under 10 V. , c. 32, 6 



f Average cost per acre, 

\ under 11 The Letter " 
.Ditto, under 10 Y., c. 32, 



j Average oost per acre, £. t. 
I under “ Tlie Letter” - Nil. 
Ulitto, under 10 V., c. 32 - Nil. 



No average ; chiefly main drainage. 



Main ami thorough drainage ; t 
pondituro not kept separate. 
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n. i‘. £. s. d. £. 



ft 3 0 8 - - 
0 0 5 11 - - 
4 3 7 17 4 - 



OBSERVATIONS. 



( Main anil thorough ili-ninnge ; J 
j expenditure not kept separate - 1 



“ / Average cunt par aere, 
\ under “ The Letter" 
(.Ditto, under 10 V., c. 32 



Lord Mfc. Garrett - 120 3 8 

W. Do Montinorenoy 241 18 11 

James S. Lane - 20 4 8 

John Warring - - 10 7 7 

Ditto - - 28 1!) 0 

Earl of Desert - 35 15 3 



- Thomas Kavanagh - 1,088 11 8 

Viscount Clifdon - 1,028 8 - 
Hon. C. Wundesfonl- 3(10 17 0 
Godwin Swj-fte - 328 1 0 

Hon. C. Wiindcsford- 400 4 (1 



J. H. Jones - - 245 8 — 

John Greene - - 83 11 1 

Ml. Dohbyn - - 123 16 3 

Robert Tyndal - - 00 11 4 

Wm. Milward, joint! 

with Hugh Greene/ 3 10 8 

Mrs. Tiglie - -f 01 15 0 

St. George Caulfield - | 01 15 10 

Mrs. H. Cuffe - -[ 01 15 10 

Earl of Bessborough - 173 - 5 

Wm. Moore - - 182 15 10 

Edwd. Bolger - - 02 2 - 

Viscount Clifdeii - 416 17 7 

Win. F. Tiglie - - 300 2 1 

Viscount Clifden - 88 10 4 

Sir John Power - 77 5 0 

Wm. A. Prraulergnat - 153 4 g 



523 4 10 

19 0 20 4 8 

23 0 20 5 7 

12 1 0 7 11 



30 3 0 5 12 

2 20 5 11) 

30 0 32 2 7 

74 1 24 - 



Main nml thorough drainage; I 
expenditure mil kept separate. 
Ditto - ditto 

Ditto . ditto 

Ditto - ditto 

Main drainage . 

‘ /Average cent per acre, £. g. 
under “ The Letter” - 7 2 
(.Ditto, under 10 V., c. 32 5 - 



Main and thorough drainage ; j 
expenditure not kept separate. 



I Average coat per aere, 
I under “ The Letter” - 
(.Ditto, under 10 V.,c. 32 



W. II. Greene - - 139 13 u 

C. B. I’oiiHonby - 37 2 10 

Messrs. 1-1. W. Briscoe,! OS 3 1 
and E. Crips VillierJ’ 180 0 1 
F.iirl of Bessborough - 217 0 5 

W. V. Stuart - - 122 12 4 

Earl of Bessborough,! 145 6 10 
and W. V. Stuart -J 145 6 10 
Earl of Bessbomigh - 007 10 7 



98 0 0 - 

44 0 22 4 18 

20 3 12 5 10 



— Main nml thorough drainage! 

expenditure not kept separate. 

- Ditto - ditto 
“ Main drainage - - “ 

/Average cost per acre, £■ *• 
~ K under “ The Letter - “ 
(.Ditto, under 10 V., e. 32 4 
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Half- 

Yearly 



Amount 

Instalment. 



of Annuity, 
including 
Principal and 



Amount 
of Instalments 



OBSERVATIONS 



4 16 Ift 

4 10 2 

5 17 10 



One instalment paid, - ) 

1 with interest to 10 111, 12 V, c. IOC. 
October 1848 -J 
With interest from 10 Oct. 1847 - ditto. 



2 1 - 
3 12 0 | 
3 11 



297 18 - 
281 7 4 



409 12 
522 6 



.3 1 II | 

4 14 



3 10 
ft 10 



3 - 10 
2 12 11 
5 4 10 



3 10 | 



19 15 
14 17 



59 5 

59 10 
33 II 
30 10 
30 16 
I 166 5 



822—1. 



(continued) 
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RETURNS RELATING TO DRAINAGE (IRELAND). 

















COUNTY 




Amount 


Number 






Kate 




Expended under 


of 


Cost 




under the 


.uni 


of 


each 


Acre* Thorough 


per Acr 


. 


Improvement 


BARONY. 


PROPRIETOR. 


I 1 resentment. 


Drained. 






10 Viet. r. 3U. 


L E I N S T E R — continued. 






£. S. 






Ki t.k ms y — continued. 


£. s. d. 


A. II. I.'. 




K oils ... 


Viscount Clifdcu - | 


272 1 0 2 


04 3 20 


4 5 


- 


(i 2 - 




W.V.Stunrt - -! 


Hid HI 3 


27 2 0 


0 - 


- 






W. A. Baker - - i 


121) 10 - 


33 1 28 


3 13 


- 






W. R. lieu do - - j 


224 1 0 


35 1 10 


0 fl 


- 


- j 




Sir IL Marsh - 


ISO 11 0 


23 0 24 


7 17 




3 15 - 




Earl of Bessborough - 


130 - 1 


, 23 a 30 


fi 15 




4 l - | 




£. 


1,103 4 fi 


208 0 32 


■ 


Knooktophcr - 


John H. Jones - - 


13 7 11 








r&. g|* 


Ditto - 


83 1 0 0 


13 1 10 




- 


- j 




James Lnngrislio 


181 12 - 


30 0 0 


0 1 


- 






15. W. Briscoe - 


08 1(1 10 


9 (1 13 


0 10 








£. 


7 a 


SU 1 as 




Hi 


Shilleloghcr - 


William L. Flood 


152 5 4 


21 0 0 


7 10 




* ft 




Ml. Cahill 


104 !) 10 


22 0 0 


4 15 


- 


5 15 - | 




£. 


250 15 2 


43 0 0 




. 


KING'S: 














Rally boy 


John H. Drought 


02 4 - 


101 0 0 










£. 


02 4 - 


101 0 0 






Bnllycowan - 


Countess of Norbury 


252 1 0 


43 0 0 


5 17 






Henry Kcnnnis 


163 11) 4 












Robert B. Slator 


34 2 2 


5 0 0 


(I 1(1 


- 






Barry Fox 


88 0 3 








- 




George Pierce - 


70 11) - 


- 










Anthony Molloy 


34 8 10 












John O'Brien - 


205 1 1 8 








- 




George Pierce - 


91 11 9 


14 0 0 










Rev. It Cootu - 


181) 10 7 












Earl of Chnrloville - 


187 4 - 












£. 


1,313 18 1 


70 2 0 






Clonlisk 


John Evans 
Representatives of t 


84 15 0 


100 0 0 






- - 




Very Rev.G.Hohnes, 
and Miss Jane 
Holmes- 


105 8 3 


120 0 0 






- - 




Chas, Rolloston 


34 4 2 


} 










J. T. Abbott 


21 8 7 


J. 40 0 0 


_ 








Rev. VVm. Minchin - 


87 19 3 


1 










M. Andrews - 


89 17 0 


| 100 0 0 










Major Jackson - 


40 18 7 










John Andrews - 


25 10 - 


25 0 0 






- 




Chas. Rolleston 


55 fi 5 


120 0 0 










Hon. Otway Toler - 


120 10 3 


45 0 0 




- 


. 




Ml. Egan 


50 5 11 


20 0 0 










Titos. Sjiunnor •• 


31 15 - 


j 17 0 0 










Burton Persse - 


18 18 11 






- 




Robt. Tyndall - 


124 10 - 


100 0 0 










unilor “ The Letter " 



Average emit per acre 
under “ The Letter " 
(.Ditto, unilor 10 V., u. 112 



miller the “ Letter ' 



Main drainage 

No average per acre. Main drainage.] 



Main and thorough drainage j 
pnnilitiire not kept separate. 
Draining anil subsoiling ” 

Main drainage 
Average coat per acre 4 

under “ The Letter " i 
1 tlliielly main drainage. 

L Ditto, under 10 V., c. 32, Nil- 



Main and thorough drainage ; 
penditure not kept separate. 



Main drainage 

Main ami thorough drainage ; c: 
penditnre nut kept separate. 

Main drainage 

Slain and thorough drainage; c 
penditnre not kept separate. 

Ditto - ditto 

Ditto - ditto ' 

Ditto ■ ditto - 
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Amount 






Number 






Amount 


of Annuity, 




Amount 


of 


Amount 




of each 


including 


Instalments 


of Instalments 


Instalments 


Paid 


OBSEHV ATI 0 


Instalment. 


Principal ami 


Paid. 


Paid. 


still 


in Full. 






Interest. 






Payable. 




£. 8. d. 


£. X. d. 




£. s. d. 




£. 4. d. 




0 6 7 


18 13 2 ! 


8 


74 12 8 


36 






5 13 C 


117-' 


8 


45 8 - 








4 2 8, 


8 5 4 


.8 


33 1 4 








7 13 4 


15 0 8 


8 


61 6 8 




_ 




S 13 5 


11 0 10 


8 


f 46 7 4 


j 35 




Ouc instalment paid, with) , 


4 15 1 


0 10 2 


8 


38 - 8 


36 


- 


interest to 10 Oct. 1848 J 


£. 


74 9 2 




313 3 8 










35 13 2 With 
80 7 10 With i 

65 10 8 With 




Merest to 25 Jan. 1849 - ditto. 
Merest to li> Jon. 1 849 - ditto, 
ntercat to 18 Jim. 1849 - ditto. 



9o 13 10 With interest to 19 Jan. 1849 - ditto. 



26 10 6 With interest to 27 Jan. 1849 - ditto. 
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I'll OPIlIETOlt. 



LE1KSTE R — continued. 

Kin c.’s — continued. 
Clonlisk — continued 



lower FJiilipstown - 



Thomas Bernard 

S. W. Minohin 
Win. Gookl 
Thomas Spanner 
James F. Rolkston - 

John Evans, and others 
D. H. Vaughan 
John Evans 

W. M. Smith - 
John Trency 
Guy Atkinson - 
John P. Benssly, and] 
W. B. Savage - -J' 

F. H. Toono - 
Guy Atkinson - 
Guy Atkinson - 
Rev. W. B. Savng 

G. Atkinson - 



Amount 
Expended under 



£. s. d. j 
90 0 3 I 



Acres Thorough 
Drained. 



A. Jl. V. 
30 0 0 



Lord Downshire, and] 
Capt. J, D. Nesbitt -/ 



W. II. Carter - 
Dunl. Molloy - 

Thou. Bernard - 
J. II. Drought 
W. ,1. O’Driscoll 
Earl of Rosso - 



36 17 8 I 48 0 0 

35 17 3 j 42 0 0 

44 5 11 ; 100 0 0 

166 16 - j 47 (I 0 

52 16 8 | - 
86 14 6 | - 

27 1 1 i 10 0 0 

70 - - i 7 0 0 

!) 17 11 j 2 0 0 



02 3 10 
21 1 4 I] 

04 10 4 1/ 



1,858 14 6 1,109 0 0 



02 1 
78 14 



46 1 11 
8 13 10 



Colonel Tnito - 
George Chovenix - 
Wm. Johnstone 
Earl of Churlovillo - 
H. Odium 

Earl of Charlovillo - 
Ditto - 

Thomas Dooley 
Earl of Oh (trie vi lie - 
It. Wilson Greene 
Hussey Walsh 
Roger' North - 
Win. and Efhvnrd' 
Googan 

W. P. Hoey and S. 

- -J 

Ditto - 
Ditto - 



under the 
Improvement 



4 0 0 



2 0 0 
6 0 0 



9 f> 

10 10 

7 7 



OBSERVATIONS. 



.Mum and thorough drainage; cx- 
pcmlhuro not kept separate. 

Main drainage - 
Ditto 

Ditto - 

Wain and thorough drainage ; ex- 
penditure not kept separate. 

Main drainage. Incomplete - 
Main and thorough drainage and 
Miliaiuling. 

Siitmniliiig and elcuring land - 
Knlwoiliiig - 

Main drainage - 
J Main and thorough drainage; ex-) 
1 peiulilure not kept separate. j 



- Average cast per acre, £. s. 
under “ Thu Latter,” 
builig main drninngo - Nil, 
.Ditto, under 1 0 V. , e. 32 - Nil. 



Main drainage 



Main drainage 

Main and thorough drainage; t 
peiutitui'u not kept separate. 
Main drainage - - 

Ditto 
Ditto 
Ditto 



. Ditto, under 10 V., e. 32 - Nil. 



on drainage 
Ditto 
Ditto 
Ditto 



j" Aveii 
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1 




Amount I 






Acreahlo 




CO UN TY 






Cost 






ami 




Expended under ! 


oi 


under the 


OBSERVATIONS. 




eneli 


Acres Thorough 


per Aero. 


Improvement 






■PROPRIETOR. 


Presentment. 


Drained. 


Act, 










10 Viet. e. 32. 




L E I N S T E R — continued. 


£. s. d. 




£. 5. d. 


£. N. <1. 




King’s — continued. 








Warrenstown - 


Garrett Tyrrell 


24-9 


- - - 


" 




- 




Lord S. Osborne 


1C 8 4 


- * - 










John Strong 


16 8 4 








Main drainage - 




Lord Trimleaton 


20 4 2 












Lord S. Osborne 


3 12 - 












Joshua Manley 


12 1 8 








Main drainage - 




John Strong - 


9 14 




- 




Main drainage - 




Ditto - 


10 - - 










Lord Trimleaton 


13 4 3 


- 






- 




Lord S. Osborne 
Lord Trimleaton 


3 19 - 
20 4 6 


}- - ■ 






Main drainage - - - 




John Wakoly - 


8 10 2 


1. . . 






Ditto - 




Lord Trimleaton 




1 








Ditto - - - 


1 3 - 


1 






Ditto .... 




Representative of Sir~| 




- - ■ 








I). Giflnrd - -J 




1 










Mrs. L. Scott - 


20 13 11 


1 - - - 




- 


- 




Alex. Hoyle and other"! 
parties - -J 


10 0 4 


l 






Main drainage ... 




Garrett Tyrrell 


11 1 7 


- 










George Newsome - 


- 19 7 


- 










Representative of Sir"! 














D. Gifford - - j' 














The Misses E. & M.\ 


- 10 7 


... 






Main drainage ... 




Alexander Boyle 
Representative of Sir"! 


20 - - 
20 10 7 


' ‘ ' 




- 






D. Giflnrd - -J 












Lord Trimleaton 
Captain Nesbitt 


- 19 11 , 

- 19 11 


i- ■ ■ 






Main drainage ... 




F. L. Dames - 


31 2 0 




- 








Captain Nesbitt nnd\ 
Marquis of Downslriro J 


10 - - 






- - 






Captain Nesbitt, " 


33 10 - 












Ditto •• 


0 13 0 


. . . 

f 








LONGFORD : 


£. 


367 3 - 






















Ardagli - 


Earl of Longford 


375 7 11 


84 0 0 






Main and thorough drainage; 










expend itiuc nut kept separate. 




Charles S. Edgeworth 


92-8 


17 a o 


5 8 - 


- 






Barry Fox 


46 1 11 


16 O O 


2 17 - 








C. S. Edgeworth 


165 4 4 


30 0 0 


0 10 - 








Frances Edgeworth - 
I-I.M.Tuite - 


132 8 8 
194 19 8 


19 O 0 
90 0 (» 


7 - - 




Main and thorough drainage; 










expenditure not kept separate. 




S. W. Blaokall 


136 14 9 


87 O 0 






Muio drainage . - - 




Fras. Holton - 


44 19 4 


6 2 0 


7 10 - 








8. lilnckn.il & 15. Bond 


40 - - 


07 0 0 






Main drainage ■ 




Alexander Bond 


39 10 I 


30 0 0 






Ditto - 




Baron Lefroy - 


93-0 


63 O 0 






Ditto - 




S. W. Blaekall 


185 10 11 


68 0 0 






Ditto - 




Ditto - 


94 14 0 


30 0 0 






Main and thorough drainage; 
expenditure not kept separate. 


















1,040 18 6 


597 0 - 






< under 11 The Latter - ■* | 
[.Ditto, under 10 V.,c. 32, 4 


■jrtmartl 


Richard Greville 


302 14 0 


60 0 0 










John D. Brody 


126 16 f> 


20 0 0 


0 7- 




Mnin and thorough drainage 




TI. B. W. Slator 


319 6 10 


35 0 0 




_ 


Main and thorough draiango, sal 














milling and gravelling. 




J. T, O’Fcrrall 


92 3 7 


20 0 0 


4 12 - 


4 15 - 


Main and thorough drainage 




Colonel Pallisor 


276 - - 


50 0 0 


0 10 - 


4 6- 


Ditto - 




William Bond - 


76 3 2 


20 0 0 




. 


Main drainage 




C. 8. Edgeworth 


119 11 11 


17 0 0 


















expenditure not kept separnn- 




Janies Auchmuty 


60 2 6 


8 0 0 




4 7- 






Laurence Rorke 


162 5 5 


40 0 0 




' 


Main drainage - 
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of — * j of cool, 

Years. Instalment. 



K-“- ■“ 

!L 10 j 20 




25 4 3 I Paid with Interest to 14 Bee. I860 
13 8 8 j Paid . ditto 21 Dec. 1850 

- - j Willi lulerost on Balance from 10 Oct. IS 

- - Ditto - . ditto . 

13 4 3 Paid with Interest to 14 Dec. 1850 



20 4 5 Paid . ditto to 14 Dec. 1850 - 

0 15 7 Paid - ditto to 5 Dec. 1850- 

8 10 2 Paid - ditto to 1 4 Dec. 1850 - 

1 3 - Paid . ditto to 14 Dec. 1850 - . 

7 12 7 Interest on 6 awards, Lord T rinduston 

2 11 2 Paid with Interest to 10 Jail. 1851- 



7 11 - 15 10 



119 Paid with Interest to 6 Dec. 1SS0 - 



10 9 4 Paid - ditto to 0 Feb. 1849 - 

41) 17 6 Paid - ditto to 4 Jan. 184G - 




10 18 5 I 21 16 11 



3 1 6 6 

8 10 18 17 



8 2 3 16 4 6 



87 19 10 (12, 13 Viet. c. 60.) 
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"""I 




| 


Number 








A ('rouble 


' 


COUNTY 


NAME 


Amount 1 








Hate 




of 




of 




Cost 


under the 




and 


each 


Acres Thorough 


pur 


Acre. 


Improvement 


OBSERVATIONS. 


35 A It 0 N Y. 


PROPRIETOR. 


Presentment. 










Act, 














1 


0 Viet. c. 32. 




T 

L E I N S T E R — continued. 








£. 


y, I 










£. s. (I 










Loxc.roitn — continued. 














Grannrd— coni' 1 


M. W. Daly - 


28 2 7 


20 0 


0 








Mnin drninngc •. 






40 1 2 
















II. B. Slator - 


02 3 5 


12 0 


0 








Minn and thorough (lralnngo . 




John Dopping - 


92 4 0 


70 0 


0 






- 


Ditto * ditto 




0. Richard Lambert - 


92 4 1 


10 0 














Colonel Palliser 


92 5 11 


50 0 


0 








Main drainage 




Henry Dopping 


04 10 0 


7 0 


0 




- 




Thorough drainage and subaoiliug j 
















expenditure not kept separate. 




Andrew Brocks 


40 15 10 


20 0 


0 


- 






Main drainage . 




Sarmtol Black ul 1 


88 0 10 


50 0 


0 








Ditto . 






31 17 4 


20 0 


0 


. 




. 


Main and thorough drainage; ct< 


















penditurc not kept separate. 




W. L. Bull 


91 18 8 


100 0 


0 


' 






Main drainage ... 




£. 


2,351 14 - 


030 0 


0 






["Average cost per acre, £. s. 
■. under “ The Letter " - (> 9 

(.Ditto, under 10 V., c. 32, 4 10 


Moydow 


F. J. Jessop - 


224 15 7 


117 0 


0 








Maiu drainage ... 


Colonel Pallium - 


92 4 4 


50 0 


0 








Ditto .... 




F. J. Jessop 


264 0 9 


148 0 


0 






- 


Ditto .... 
p Average cost per acre, £. «. 






















581 0 8 


315 (1 


0 








J under “ Tire Letter,” 

1 main drainage - - Nil. 

(.Ditto, under 10 V., c. 32, Nil. 

Main and thorough drainage ; ex- 






Ratkclinc 


W. Lewis 


102 17 8 


120 0 


0 
























pemlitiire not kept separate. 




W. Ledwitli - 


40 2 - 


45 0 


0 


- 




- 


Main drainage ... 






















£. 


208 19 8 


165 0 


0 






" 


J under “The Letter," 

| J main drainage - - Nil. 

1 Ditto, under 10 V., c. 32, Nil. 




LOUTH : 
















lower Dundalk 


Marquis of Aglosoti&fl 
Thomas FortoBcue - J | 


92 4 4 


13 0 


0 


- 


- 




Main drainage ... 




Marquis of Anglcacaf 
and Hugh Mouru -J 


30 18 - 


7 0 


0 






- - 


Ditto ... - 




Edward Tipping 


92 11 3 






- 




5 13 0 






Ditto - 


30 17 8 


0 








J ' t0 




K. R. Giles 


104 10 1 


40 - 


- 


- 




- 


Reclaiming land ... 




Thomas Fortoseue 


50 12 11 


1- - 






. 


. 












0 






5 


(Main and thorough drainage; 




Ditto - 


07 o a 


f- - 


- 






j expenditure not kept separate 




J. W. MacNoale 


84 18 4 






. 




. 


Main drainage - 




Edward Tipping 


101 10 0 


13 0 


0 




- 




Main and thorough drainage ; ex- 


















pend i lure not kept separate. 




Mrs. C. Brush - 


87 9 - 


12 0 


0 




. 


8 10 - 


Draining, subsoiling anti fencing i 


















expenditure not kept separate. 




J. W. MacNealc 


94 - 11 








. 




Ditto - ditto 




Philip Skelton 


79 11 8 


10 0 


0 




- 




Ditto - ditto 




Thomas Magratli 


85 17 8 


12 0 


0 




- 


- 


Ditto - ditto - ’ 




£. 


1,218 5 0 


188 2 


0 






[Average cost per acre, £. «■ 
under “The Letter” - Nil. 

(.Ditto, under It) V..C.32, Nil. 


QUEEN’S : 


















Ballyadams - 


A. Malony 


25-9 


22 0 


0 








Main drainage - 




Marquis ol Lnnsdown 


100 - - 


81 0 


0 








Ditto - 




Ditto - 


193 13 - 


20 0 


0 




- 




Main and thorough drainage 




Ror. Thomas Kelly - 


9 1 5 


21 0 


0 




- 








Marquis ol Lansdown 


0 14 1 


- 


- 












Sir A. Weldon- 


40 8 - 


44 _ 


_ 




. 








R. P. Saunders 


182 18 2 


124 - 


_ 












R. Jennings and otlien 


5 28 - - 


64 - 


_ 












Frederick Nixon 


94 - - 


80 - 


- 






- 


Ditto ; - - 




£. 


648 15 6 


402 0 


1 0 


- - 


- - 


f A rr,”‘i,.vr:.v 

CDitt., «*r 10 V., ., JS, »'■ 
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PHOPBIKTOR. 



L E I N S T E H — continued. 
Queen’s — continued. 



Cullenagli 



Clarmallagh - 



John W. Fitzpatrick j 

Henry White - 
Sir C. II. Coote 

Ditto - 
Ditto - 
James E, Scott 
Robt. II. Stubbor - ! 
Ditto - 

J. W. Fitzpatrick 
Ditto - 
R. II. Slubber - 
Barker Thacker 
J. W. Fitzpatrick 



J. W. Fitzpatrick 

Rd. W. Fitzpatrick - 
R.. II. Stubber- 
Rcl. W. Fitzpatrick - 
Rt. Hon. J. Gratton - 
Ditto - 
Ditto - 
Ditto - 
Ditto - 

Robert II. Stubbcr - 
Robt. Fitzgerald 

Lord Ashbrook 



Maryborough, West 



Rev. C. Doync 
W.W. FitzGerald - 
J. Thus. Bland 

Alexr. Harrison 
Rt. A. G. Cosby 
Viscount De Vesci - 
Ditto - 
Ditto - 
Ditto - 
Rev. W. Doyue 
W. 0. Cooper - 



James E. Scott 
Tlios. Pene father 

John Hawlcesworth 
Lord Porta rlington - 

Lady Cavan 
H. Fitzgerald 
Earl of Mornington' 
Rev. W. Waller 



Amount ! 


Nu in her 








Aor enlile 
Rule 


Expended under ■ 


■ of 








list 


under lira 
build 


each 


Acres 1 norm 




per 


Acre. 


Improvement 


Pi'esunlmiml. . 


Drained. 










! 

£. s. d. 


A. 11. 




£. 


s. d. 


£. s. d. 


388 10 5 


140 


" 


0 








711 19 4 


20 


0 


0 






4 J 4 <1 


150 0 Ill 


102 


1 


0 








214 -I I) 


260 


U 


0 








01 17 11 


13 


0 


0 


7 


- - 




64 10 6 


1 1 


0 


0 








40 2 10 


7 


0 


0 


ft 


14 - 


•1 1 9 - 


16 - 0 


18 


0 


0 




- 




111 fl 0 


21 


„ 


O 






5 4 - 


823 15 2 


510 


0 


0 




- 


- . 


76 13 2 


72 


0 


1) 








00 14 1 


21 


0 


0 


4 


15 - 




202 4 5 


64 


0 


0 








2,453 16 7 


1,272 


0 


0 


- - 


. . 


304 2 4 


02 


0 


0 








302 10 8 


148 


0 


0 






4 10 - 


0d - 4 


30 


0 


0 




- 


4 1 1) - 


187 17 6 


55 


0 


0 






4 10 - 


101 14 5 


34 


0 


0 


ft 






10 8 1 


27 


0 


ft 








45 18 7 


77 


0 


0 








26 14 1) 


51 


0 


o 




_ 




30 8 11 


67 


0 


o 








85 18 5 


45 


0 


0 






_ 


222 14 2 


50 


0 


0 






fi 15 (i 


207 3 2 


m 


0 


0 






- 


, 1,718 11 4 


757 0 0 




- - 


221 0 6 


29 


0 


n 


7 






127 0 4 


19 


0 


1) 


f> 


lil - 




196 11 1 


06 


0 


0 








103 1 1 


101 


„ 


„ 








847 7 6 


2!) 8 


0 


0 








132 12 - 


22 


0 


0 








71 1 1 8 


15 


0 


o 






4 1(5 - 


02 10 0 


20 


0 


0 






600 12 - 


130 


0 


0 








04 19 3 


12 


0 


0 


5 






80 11 4 


10 


3 


0 


4 


3 - 


- 


2,633 - 5 


080 


2 


0 


- - 




86 8 2 


20 


0 


0 




6 - 




19 7 3 


18 


0 


0 






308 11 11 


41 


0 


0 








160 3 5 


43 


0 


0 




- 




146 0 3 


37 


0 


0 








573 17 4 


95 


0 


0 








669 10 10 


01 


0 


0 


6 


6 - 


- - 



o IS S K It V A T 1 0 K s. 



Mm " nml thorough drainage- 
iMpcnihtutB not kept; acjiarntel 

Muin anil thuruugli drainage ; 

ex[innluimi not kept separate. 
Main limit mge - 



mox eli-awn for thorough drain- 

oin nml thorough drainage ; 
expenditure not kept separate. 
Main drainage - 

“in mill thorough drainage; 
expenditure ijo't kept separate. 



Main anil thorough drainage 
wqiuniiituic not kept separate. 
Uitto - ditto 

Diiu. - ditto 

Ditto - ditto 

Main drainage - 
Ditto - ... 

Ditto .... 
Ditto - 

.Dilto .... 
Hum mid' llim-ough drainage 
expenditure not kept separate 
Dilto - ditto 



f Average cost nor acre, £. i • 
• under “The Liter” - 5 13 
under JO Viet. c. 32, 5 - 



Main and git drainage; 

expenditure not kept separate 
Ditto - ditto - - 

Ditto - ditto ■ 

.Ditto - ditto 



f Average cost per acre, 

under "Th o Letter" - . 

.Do., under 10 Viet. c. 32, i 1 



Main and thorough drainage! 
expenditure not kept separ* e - 

Main and thorough drainage , I 
expenditure nut kept acp» ra • 

Ditto - ditto - * 

Ditto - dine 
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3 18 4 7 20 14 2 

3 6- 0 + 9 Rd. - 



2 (12 & IS Viet. e. 60.) 



23 16 6 h 

12 8 8 f 



10 Oct. 1847 10(5. 

- One intalment paid, with in-\ .... 

(crest to 10 Oct. 1848 -/ Ul t0 ' 

" With interest from 10 Oct. 1847 - ditto. 
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RETURNS RELATING TO DRAINAGE (IRELAND). 



N A M E 


Amount 


of 


Expended under 


eacli 


PROPRIETOR. 


Presentment. 



L E I N S T E R — continued. 
Queer’s — continued. 



Maryborough, Wo9t| Sir C. II, Cooto 



—continued. 



Ditto 

Ditto 

Ditto 



Portnahinch - - | Ilev. M. Allowey 



Straclbally 



I J. W. Fitzpatrick 
II. A. G. Colby 



Earl of Portarlingtoii 
Rt. Hon. J. Gratton 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 

Rev. W ni. Cosby - 
Ditto 
Ditto 
Ditto 



Ditto 

Lord Portavlington - 



Upperwoods - 



SirE. II. Walsh 
Mnrq. of Lnnstlown 
Ditto 
Ditto 
Ditto 



230 (5 3 
210 12 7 



Countess of Cavan and 
II. Fitzgerald 
Win. Hamilton 



Sir C. Cootc - 
W. Welly Dcspard - 
Thomas Wyse - 
J. II. Fitzpatrick ~ 



SirC. Coote 
Ditto 



Ditto 

R. II. Stubber 



Sir C. Coote - 
Ditto 
Ditto 



WESTMEATH : 

Clonlonan • - Charles Eustace 



• J. De Blaquire 



16 t) - 
r> 17 7 
42 Dll 
225 17 6 



- 16 4 



271 5 7 



46 17 11 
45 13 5 



Acres Thorough 
Drainorl. 



11, 



146 0 
108 0 
285 0 
425 0 



27 0 0 
12 0 0 



12 0 0 
7 0 0 
08 0 0 



20 0 0 
20 0 0 



Cost 

per Aero. 



under the 
Lund I 
Improvement I 



OBSERVATIONS. 



I Alain drainage 
Ditto - 
! Ditto - 

1 Ditto . 



"l f Average oust per 
• under “The Lcito 



O 15 
3 18 



Main mid thorough drsinnire; i 
expenditure nut kept aepuate! 



Mnin mid thorough drainage' 
expenditure not kept separate. 



Main drainage - 
Ditto - 
Ditto - 
Ditto . 



Mnin drainngo - 
Main and thorough drainage 
expenditure not kept separate 
Ditto - ditto 
Main drainage - - - 



H Main and thorough drainage;/: 
1 ' expenditure not kept separate^ 



'if Average cost per acre, f. t! 
n under “The Letter” - 0 -! 
under 10 Viet. c. 32, 4 10 j 



[ Thorough drainage mid fencing A : 
j expenditure not kept separatej; 
Minn mill thorough drainage, | 
and lend ng ; expenditure net 
kept separate. 

Ditto - ililtii * • 



Alain drainage - - - - 

Main and thorough drainage; 
expenditure not kept separate. 

Main drainage 

Main and thorough drainage, 
anti fencing ; expenditure net 
kept s«p;n nie. 

Main drainage 

Alain mid thorough drainage, 
and fencing ; expenditure not 
kepi separate. 



-Mnin dm hinge 



under "The Letter" - 8 ' 

.Do., under 10 Viol. c.SSi 4 w 



Alain mid thorough dniin’S'i 
expenditure nut kept sepal*® 
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RETURNS RELATING TO DRAINAGE (IRELAND). 



58 



COUNTY 
.15 A It 0 N Y. 



LEINSTER- 
Westmeatii- 
Delvin - 



Dcmifot'C 



Fartullagh 



p k or ii 1 ist on. 



-continued. 

-continued. 

Thomas Rotherham - 
Sir J. Nugent - 
II. llobinsou - 
Richard Dyne - 
Sir M. Chapman 
Robert Smith - 
Marquis ofWestmcath. 
T. J. Fetherstone (II.) 
Richard Fetheratono 
John Nugent - 
Robert Smith - 
Win. T.Tighe - 

£. 



W. B, S my tl to - 
J . W. M. Berry 
B. Chapman - 
R. Fcthorston (H.) 
Robert L. Ellis 
Duke of Buckingham 
W. 0. Gore 
Earl of Longford - 

Rt. Hon. R. Packen-1 
ham - - . f 



J. II. Nanglc - 
Rev. Thomas Smyth 
Gerald Dease - 
William Pollard - 



j 

Amount Number 

Expended under ' of 

eneli I Acres Tliornngli 
Presentment. Drained. 



1 10 l) 
11 0 



5,4(12 10 - 



2115 0 0 
40 0 0 
58 0 0 

203 3 0 
42 0 0 



104 15 
208 18 
107 18 
110 0 
70 16 
133 14 
150 - 



Sir F. Hopkins 
J . F. L'Estrange 

F. P. Smith 
Lord Kilmain - 
George A. Boyd 
J. B. Thornhill 
J. H. Slioill - 
Mrs. Anne Cooper - 
W. Fctlierston - 
Peter North - 
J.W.M. Berry 

G. A. Boyd - 

H. Pilkington - 



43 0 0 
57 0 0 



04 0 
88 0 



87 0 
40 0 
12 0 
75 0 



16 0 0 
40 0 0 



imiler the 
Lmi.i 

Im pro ventre t 



0.119 EH VAT! ON 8 



mm urattinge . 
lain 1, ml thorough drainan, 
expenditure net kepi separat 
Dille . ditto . 



Ditto 






Mnin mill thorough drninase: 
expei.dilliio llol kept separate, 
Mil in drainage - 
Main mid thorough drainage- 
expenditure mil kept, separate. 



J" Average. 1 



TI.C T .utter, ” 
di icily mnin drainage - Nik 
.Do., under 10 Viet. c. 32 4 10 



Mum anil thorough drainage 
expenditure not kept separate. 
Ditto - ditto - 

Ditto - ditto • 

Ditto - ditto . 

Ditto - ditto , 

Ditto - ditto - 

Ditto - ditto - 

Ditto - ditto - 



Main ami thorough drainage; 

expenditure not kept separate. 
HI niii drainage - 
Main and lluiroiiglt drainage; 
expenditure not kept separate. 
Ditto - ditto - 
f A veruge. eosl per acre, £. J. 

■ I under " The heller,’' 

| chiefly main drainage - Nil. 
IDc-i under 10 Viol. c. 82 4 1<* 



Mnin dminugc - 
Main mid thorough dunnage; 
expenditure not kept separate. 



Main drainage " 

Mnin ami thorough drainage; 
expenditure tint kept sepa™ 1 ®- 



["Average cost per acre, *• • 
J under “ 'J’lio Letter - * 
Do., under 10 Viet. c. 32 4 * 
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RETURNS RELATING TO DRAINAGE (IRELAND). 

Half ' Amount Amount Number Number 

Yearly of Annuity, of A ' n ‘‘ un, of Amount 

Instal- of oacli including Instalments of Instalments Instalments p ai{ | 

ments. Instalment. Principal and still 



15 12 - 6+38 R. 



1C2 6 - Willi interest toT , r 

1 May 1849 .) H, 12 V. e. 106. 
203 11 11 12, 18 Viet. c. 00. 



One instalment paid, with in-1 

terest to 10 Oct. 1848 -/ dllt0 ' 




83 3 3 Witli interest to+ 

19 Dec. 1848 -J 1 1 * Cl 11 

. With interest from ID Oct. 1947 - di 



With interest to 31 Oct. 1852 - ditto. 



24 16 - With interest to 12 Dec. 1818 - ditto. 



One instalment paid, with in-1 .... 
terest to 10 Oct. 1848 -J rt,t 
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RETURNS RELATING TO DRAINAGE (IRELAND). 



COUNTY 

BARONY. 


N A M IS 
of 

PROP RIB TOR. 


Amount 
Expended under 

Presentment. 


Number 

of 

Acres Thorough 


Cost 
per Acre. 


Rule 
under dm 
Laud 

Ad, 


LEINSTER— ror 

W EST.MEATII — COn 


inued. 

timed. 


£. s. 


d. 




it. l\ 


£. s. d. 


£. .x. d. 


Kilkenny, West 


St. George Gray 


110 18 


2 


11 


0 0 


10 2 - 






George A. Boyd 


30 - 


8 


40 


0 0 




- 




W. Daw non 


05 2 


9 


28 


0 0 








W. Magill - 


10 3 


- 


14 


O 0 








Ditto - 


10 Hi 


8 


10 


1) 1) 








£. 


220 - 


8 


103 


0 0 






Moynshel and Ma* 


II. M. Tuite - 














gheradernon. 


IT. Robinson - 


37 7 


_ 


8 




4 12 - 






.John Cantwell 


31 3 


7 


0 


1 0 


1! 2 - 






John Nugent - 


110 10 


0 


88 


0 0 








Sir F. Hopkins 


79 4 


8 


80 


3 0 








IT. Robinson - 


40 18 


0 


20 


1 0 








J. W. M. Berry 


00 - 


- 


11 


1 0 


. . 


. 




B. J. Balfour - 


32 4 


3 


10 


1 0 








T. J. Fetlieraton (IT.) 


10 It! 


- 


8 


0 0 








Sir R. Levin go 


131 - 


- 


51 


0 0 








John Nugent - 


120 17 


4 


72 


2 0 








R. W. Reyncll 


128 5 


0 


28 


0 0 








A. Cooke 


147 10 


_ 


147 


0 0 








Robert Smyth - 


33 11 


0 


8 


3 (1 








Sir It. Levinge 


1!) - 


- 


8 


2 1) 








Thomas Tuite - 


14 8 


0 


0 


0 0 








J. W. M. Berry - 


33 9 


8 


0 


0 1) 


0 11 - 






G. Levinge 


47 17 


8 


10 


2 0 


4 10 - 






Ditto - 


02 12 


3 


9 


3 20 


0 8 - 






£. 


1,183 17 


1 


007 


1 30 






Moycasliel 


Dunn Yignolles 


110 li) 


11 


250 


0 O 






WEXFORD : 
Ballaghkeen - 


.Solomon Richards - 


187 8 




00 


2 0 


3 1 - 






Robert Doyne 


203 13 


7 


33 


0 (1 


8 - — 


4 4. - 




George Lo Hunt 


170 12 


10 


20 


0 1 








Iiinlmrd Sutton 


33 ](1 


1 


0 


1 30 


5 3 - 






Mathew Murphy - 


70 3 


2 


10 


0 05 


7 18 - 






Michael Murphy - 


20 12 


0 


4 


0 6 








£. 


704 7 




130 


1 0 







0 KSKIl VATIONS. 



Mil in tlridiiiigc > 

Miiiii mid lliuronglt drainage; ex- 
it litiri not kept separate. 

jiMuin drainage 

A vervgo cost per Acre, t. t. 
under “The Letter” 
chiefly main damage - Nil, 

Du under 10 Viet. c. 32 4 ,| 




Main ilrmnngu - 
- ditto - 

Main and thorough drainage; ex 
pciuliiiire net kept separate. 
Ditto - - - ditto 

Ditto - - - ditto 

Main drainage - 

Main mid thorough drainage; ex 
pciiditure nut kept separate. 
Ditto - - - ditto 

Ditto - - - ditto 

Mniti drainage • - 

Main mid thorough drainage; ex 
pumlitui'e not kept separate. 
Ditto - - - ditto 

Ditto - - - ditto 



(■Average cost per acre, 

• under “The letter 1 - 

(J)n., under 1(1 Viet. r.M 



£. «. 
5 ID 
4 4 



Mailt drainage - 



Pntining and subsidllng 



Draining and suhnoiliilj 



| Do., miller 10 Viet. 
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RETURNS RELATING TO DRAINAGE (IRELAND.) 



1 Number 
of 


Half- 

Yearly 

Instal- 


Amount 
of each 
Instalment. 


Amount 
of Annuity, 
including 
Principal anti 


N (linker 

Instalments 

Paid. 


Amount 
of Instalments 
Paid. 


N timber 

Instalments 

still 

Puyuklc. 


Paid 
in Full. 


OBSERVATIONS. 






:C. ,S. d. 


£. s. d' 




£. s. d. 




£. s. d. 




22 


44 


3 15 11 


7 11 10 


8 


30 7 4 


30 


_ 




„ 


» 


14 8 


2 9 4 


8 


9 17 4 


„ 


__ 




” 


” 


l 17 8 


3 15 4 


8 


15 1 4 


# 


- 




„ 




- 11 1 


1 2 2 


8 


4 8 8 


„ 


__ 




” 


” 


- 7 5 


- 14 10 


8 


2 19 4 


’ 


~ 








£. 


15 13 0 


- ■ 


O 2 14 


- 


- 






44 


15 7 


2 ’ll 2 


0 + 38 R. 






40 3 4 
43 4 10 


With interest to 20\ n ..... 

May 1840 - ** V.C. 100- 

(Paid under 12, 13 Viet. c. 00.) 








‘ 








33 14 9 


With interest to 12 Feb. 1830 - ditto. 








- 








115 11 10 


With intereslto 30 Jan. 1840 - ditto. 


10 


20 


3 10 3 


7 18 0 


- 






91 2 1 


With interest to 31 Oct. 1832 - ditto. 


22 


44 


111 5 


3 2 10 


C + 38R 






63 1 5 


(Paid under 12, 13 Viet. c. 00). 


>, 




1 14 2 


3 8 4 


8 


13 13 4 


36 


_ 






» 


1 2 - 


2 4 - 


8 


8 10 - 




_ 




» 


.. 


- 10 10 


1 1 8 


8 


4 0 8 




_ 






» 


4 9 7 


8 19 2 


8 


35 16 8 




- 






» 


4 6 1 


8 12 2 


8 


34 8 8 




_ 




» 


» 


4 7 9 


8 15 0 


8 


35 2 - 








3 


0 


27 8 10 


54 17 8 


0 






104 13 - 




22 


44 


14 3 


2 8 0 


8 


9 14 - 


30 


- 






» 


- 13 - 


1 0 - 


8 


5 4 - 


„ 


_ 




» 


» 


- 9 11 


- 19 10 


8 


3 19 4 


„ 






» 


» 


1 2 11 


2 5 10 


8 


9 3 4 


„ 


_ 




» 


” 


1 10 1 


3-2 


8 


12-8 


1 * 




One instalment paid, with in-1 .. 
terest to JO Oct. 1848 -j Ullt0 * 


” 


” 


1 19 4 


3 18 a 


{ 1 


15 14 8 
9 7 9 


J}a< ' 


■ - - 


ditto, 91. 7 s. 0 d., 2 awards - ditto. 






£. 


115 10 - 




197 7 1 




541 11 3 




22 


44 


4 2 1 


8 4 2 






22 




















195 16 6 


With interest to 20 Jan. 1840 - ditto. 


22 


44 


9-5 


18 - 10 


8 


72 3 4 


36 


— 




» 


» 


5 1(1 9 


11 13 6 


8 


46 14 - 


„ 


— 




11 


22 


1 9 1 


3 18 2 


8 


15 12 8 


14 


— 




22 


44 


2 14 2 


5 8 4 


1 


2 14 2 


43 


_ 




11 


22 


1 14 3 


3 8 6 


8 


13 14 - 


14 


- 








£. 


50 13 6 




150 18 2 


- - 


195 16 6 





^22 — I. jj g ( continued ) 
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RETURNS RELATING TO DRAINAGE (IRELAND). 



<5 2 



COUNTY 

BARONY. 

LEINSTER- 

W EX FORD — l 
Ban try - 



Eorth 



Corey - 



Scarawitlsh * 



Shehiv.tlicr, East 



PROPRIETOR. 



I 

-continued. 

ontimed. 

- | T. N. Kodingtou 
J. St. Goorgo .Dcaiio 
Charles Tottenham - 
J. R, Budgeon 
T. Kavanagli - 
Mrs. H. Ivio - 
W. J. Blacker 
John Howlin - 

John T\ Richards - 
Lord Carew 
Stephen Ram - 
J. H. Talbot - 
Harry Alcock 



John James - 
John Rowe 
C. W. Palliser 
Charles A. Walker 
Rev. George Ross ■ 
John II. Talbot 
John Waddy - 



Harry Alcock 
Rev. J. A. Ram 



Earl of Courtown - 

John Howlin - 
Ditto - 

Rt. hon. W. I’.Tiglio 
Earl of Courfown - 



Expended under 



07 17 1 
257 li) 1 
45 16 10 



140 14 6 
240 8 0 
093 9 8 



23 11 10 
105 10 8 
35 12 0 



82 13 6 
100 - - 



111 5 3 
44 10 1 



Samuel Lo Hunt, 
William S. Hobson, 
L. Doyla, and Wil- 
liam Henry Wilson. 

George Lo Hunts - 
Armstrong Lystor - 



31 7 
18 14 

15 12 

16 12 
12 11 
15 12 



£. 249-2 



Acres Thorough 
Drained. 



10 l 0 
27 0 {) 



Cost 

per Aero. 



Acroablo 

Rule 

under (lie 
Laud 

Improvement. 

Acl, 

10 Viet. c,32. 



OBSERVATIONS. 



,“! ul "'"'""H 1 ' drainage; ei . I 
pendituro not kepLseparat,: 1 

Ditto ... 



Draining and subsoiling; « 
diltire liui kept separate. 



Main drainage 
Main and Ihmuugli drainage; < 
pemliluri! not kepi separate, 
f Average cnat nor acre, £. 

• tinder “Tim Letter w - fi 
LD».| under III Vint. c.S2 i 



No acrmiblu return made, the 
Works bring completed by 

the respective proprietors. 1! 



f Average cost per acre. £. 

•| under “The Letter ” - Si' 
LDo., under 1(1 Viet. 0.32 4 1 



Deepening river course - 
Main and thorough drainage 



Ditto - - - ditto - *|| 
Wilt ditto 



fAvcmgo eoil per note, £. (■ 
! under fl The Letter” - Nil. 
( Do., under 10 Viet. c. 32 5 ' 



No ncrcahic return made, hcU 
woiks having been complete^ 
by the respective proprietor^ 



'Average cost per act 
under “The Letter’ 
_Do,, under 10 V'inl.c- 3 
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RETURNS ItELALING TO DRAINAGE (IRELAND). 


























COUNTY 


NAM K 


Amount 




N uinbci 










Hate 




of 


Expended under 








Cost 




under the 






ciicb 




Acres 


h«r 


uigli 


per Acre. 


Improvement 


BARONY. 


PROPRIETOR. 


Presentment. 


Drained 










10 Viet. c. 32. 


LEINSTER— co 


itinued. 




















W extoud — continued. 


£. s. 


(i 


A. 




I*. 


£ 


Hi 


d. 


£. H. <1. 


Shelmalier, West - 


,T olin E. lledmond - 


13-1 11 


8 


















Herbert Here - 


37 0 


0 














- 




T. N. Rediiiffton 


74 - 


0 








- 






4 4 - 




Harry Aloock 


132 13 


0 


- 
















£. 


408 11 


C 








WICKLOW: 






















Arklow - 


Earl of Wicklow 


251 - 


8 


30 


1 


O 


0 


7 


_ 


4 7 - 




C. Fitzsimon - 


84 10 


11 


10 


0 


0 


4 


O 


- 


- 




E. S. Bayly - 


123 7 


11 


20 


0 


0 


0 


3 


“ 






Earl of Wicklow 


104 10 


10 


20 


0 


0 


e 


5 


- 






VV illiarn Acton 


320 12 


2 


05 


0 


0 


4 


10 


- 






D. Keoghoc - 


65 6 


6 


12 


0 


0 


4 


11 


- 






C. Fitzsimon - 


55 5 


0 


11 


0 


0 


5 


_ 


_ 






Robert Wade - - j 






















F. Wade and E. C. ^ 


300 10 


8 


62 


0 


0 


6 


10 


- 


4 8 - 




Hooy - ■ -J 






















R. W. Cherry 


167 16 


5 


35 


0 


0 


4 


10 








£ . 


1,453 0 


0 


273 


1 


0 






Balliiiacof, South - 


Earl Fit/.william 


508 12 




80 






0 


0 








Ditto 


171 - 


- 


22 


0 


0 


7 


15 


_ 






Ditto 


206 14 


1 


34 


0 


0 


0 


1 


- 


. 




Ditto 


188 0 


3 


20 


0 


0 


7 


4 








Ditto 


129 17 


1 


22 


0 


0 


6 


18 


- 






Abraham Tale 


285 10 


10 


88 


o 


0 


7 


10 


_ 


4 18 - 




Earl Fitzwilliam 


133 17 


10 


















£. 


1,028 0 1 


222 


2 


0 


- - 




Eatbdown 


Earl of Roden, usl 












































countPowerscourt, 1 








' l 




7 


2 


~ 


6 12 - 




a minor - -J 






















£. 


311 10 


7 


48 


3 


3.1 


- 




Talbotstown, Upper 


Sir Robert Paul 


443 2 


3 


04 


0 


0 












Robert i?'. Saunders - 


216 11 


0 


43 


1 


0 












Picrso Alu bony 


230 18 


8 


41 


0 


0 


6 


17 




. 




Henry Carroll 


110 10 


0 


17 


2 


0 


0 


14 


- 


- 




Robert F. Saunders - 


04 18 


8 


13 


3 


10 












W. W. F. Hume - 


07 10 


11 


12 


O 


0 












Thomas S. Dennis - 


97 7 


11 


17 


0 














Vaughan Pendred - 


42 12 


1 


5 


1 


20 


7 


10 


_ 






Alexander Kirkpa- 


06 - 


8 


14 


<); 


0 












trick. 






















Sir R. Howard 


50 - 


8 


16 


3 


0 












W. J. West, by 


100 8 


10 


13 


1 


20 


7 


17 


_ 






Earl of Wicklow - 


01 6 


1 


20 


1 














B. G. Humphries - 


22 10 


4 


6 


3 


0 












Edward Pcnctathcr - 


118 12 


O 


24 


2 


0 






_ 






C. P. Leslio - 


07 10 


2 


15 


2 


18 


0 


10 


- 


- 




£. 


| 1,935 7 1 


323 


2 


28 


tVI WM 



f Average cost per m 
I under" The Letter’ 

LJ)o., under 10 Viet, c 



Oli SERVATIONS. 



No deniable mlum made, [he 1 
wo™ o |,v ' u n been ccmpleied/l 
l>y I lie respective proprietors.]^ 



Partly incomplete - 



f Average eosi 
•{ under “Tb 



f Average cost per a 
< under "The letter ’ 

l.l)o., under 10 Vict.c, 



Tli in work was executed under j- 
liia d ireclion of the suporinten- . 
dent appointed at the mpast ; 
of the proprietors • -J 



J 1 Average ( 
Idu., mule 



f Average cost per 

under “The better - 

[Do., under 10 Viet. c. 
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RETURNS RELATING TO DRAINAGE (IRELAND). 



Half- 

Yearly 

Instnl- 



AinounL 

ol'eacli 

Instalment. 



Am out 
of Annuity, 
including 

Interest. 



£■ s. d. 

4 12 1 



[Instalinci 

Paid. 



Amount 
of Instalments 
Paid. 



[instalments, 
’ still I 
Payable. 



OBSERVATIONS. 



1 17 10 
1 17 10 



8 8 10 
7 3 8 
3 15 .8 
3 15 8 
20 11 2 
10 15 10 
77 10 - 



33 15 4 
28 14 8 
13 4 10 
15 2 8 
82 4 8 
44 3 4 



3 10 

3 4 11 I 



7 10 

0 9 10 | 



31 18 

25 19 

26 14 
26 13 

8 - 
26 - 



With interest to 10 Feb. 1849 - ditto. 



With interest to 10 Feb. 1849 - ditto. 



3 2 5 
3 3 11 



61 2 8 
123 18 
102 3 



With interest to 17. Tan. 1S49 - ditto. 
With interest to 18 Jail. 1849 - ditto. 



822—1. 
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RETURNS RELATING TO DRAINAGE (IRELAND). 



SUMMARY— LEINSTER. - 



CO UN TV. 


BARONY. 


A moil lit 

Kxpcndcd under 
I’rcnentnienl. 


Number of Acres 
Thorough Drained. 


Cost per Aero. 


Aci'cnble lluie 
under the 
-and Improvement 
Act, 

10 Viet, c, 32. 






£. s. d. 


A. it. v- 


£. A. cl. 


£. S . t/. 


CARLOW - - - 


Carlow - 


464 ] a r, 


170 1) O 


4 - — 


4 4 - 




Forth - - - 


578 2 10 


147 0 O 


5 - - 


4 - - 




I drone, Eaat - 


947 17 8 


269 2 0 


4 - - 


4 - - 




Idrone, West - 


1,300 8 2 


814 2 O 


4 - - 


4 




Lower St. Mullins - 


2,389 2 6 


070 0 0 


3 10 - 


5 - - 




Total Carlow - £. 


0,070 4 1 


1,072 0 0 






DUBLIN - - - 


Netliercross - 


441) 4 7 


114 2 24 


4 - ... 


4 4 - 




Balrothery, East - 


1,905 7 4 


304 0 (I 


f> 10 - 


6 5 - 




Baii'othery, West - 


371 12 2 


74 O 0 


6 — — 


5 - - 




Riithtlowu ... 


035 - - 


87 I 0 


0 0 - 


5 5 - 




Total Dublin - £. 


3,351 4 1 


039 3 24 






KILDARE 


Ikealhy ... 


220 18 ~ 




- - Main t 


rain age 




Oplialy, West 


470 11 10 


39 O 0 


- d 


itto 




Total Kildare - £. 


097 l) 10 


39 0 O 






KILKENNY - - 


Callan - 


1,277 10 5 


78 2 24 


11 - - 


5 - - 




Cranagh 


542 8 7 


52 1 2 


7 2 - 


5 - - 




FasBadineen - 


3,200 18 5 


432 2 14 


7 10 - 


4 10 - 




Ida .... 


2,414 0 4 


578 2 37 


5 5 - 


5 - - 




Iverk .... 


2,041 15 (1 


717 1 30 


5 - - 


4 10 - 




ICellB .... 


1,103 4 O 


208 O 32 


5 0 - 


4 12 - 




Knocktoplicr - 


342 7 3 


02 1 28 


0 6 - 


5 - - 




Shilleloglier - 


200 15 2 


43 0 0 


0 5 - 


0 - - 




Total Kilkenny, £. 


11,244 15 1 


2,105 1 3 






KING’S - * - 


Ballyboy ... 


92 4 - 


101 0 0 


- Main 


Irainage 




Bally co wan - 


1,313 18 1 


70 2 0 


- ditto 




Clonlisk ... 


1,808 14 0 


1,109 0 0 


- ditto 




Coolestown - 


10 14 - 




- ditto 




Eglish - - - . 


395 12 0 


457 2 20 


. ditto 




Lower Plrllipstown 


984 9 8 


12 O O 


9 — — 


4 15 - 




W urrenstown 


307 3 - 


- 


- Main 


rainage 




Total Kino’s - £. 


4,972 15 8 


1,760 0 2 


- - - 




LONGFORD - 


Ardftgh ... 


1,040 18 0 


592 2 0 


5 10 - 


4 10 ' 




Granard - 


2,361 14 - 


030 0 O 


0 9 - 


4 10 ' 




Moydow - 


581 0 8 


315 0 0 


- Main drainage 




Rathcliue - 


208 19 8 


105 0 O 




itto 




Total Longford £. 


4,782 18 10 


1,713 2 0 


. 
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SUMMAB Y— L E I N S T E R. 



Amount 
of Annuity, 

Principal and 
Interest. 


Number 

of 

Instalments 

Paid. 


Amount 
of Instalment 
Paid. 

£■ S. d. 
157 1 11 

100 17 7 
272 8 2 
254 1 7 
058 16 - 


Number 

of 

Instalments 
P S,ill | 


Amount 
Paid in Full. 


£. s- d. 
3) I!) 2 
45 10 8 

71 10 10 
100 9 8 
163 0 - 


- - 




£. A. d. 


413 11 4 




1,438 0 3 






32 3 8 


- - 


110 8 8 






136 10 2 


- 


546 - 8 






21 8 2 


- 


93 14 a 


_ 




30 12 - 




140 8 - 






226 14 - | - 


896 1 1 9 






10 3 a j . 


40 14 8 




75 11 3 


25 10 10 j . 


111 4 8 




93 7 9 


30 3 6 | - 


161 19 4 




168 19 - 


87 8 8 




349 14 8 






50 13 2 
















400 4 10 . 


001 14 2 




931 18 8 


174 13 10 ! - 


089 7 1 






140 19 8 


- 


523 12 8 






74 9 2 




313 3 8 






23 8 C 




93 14 - 






17 11 4 




70 5 4 






075 9 3 




2,697 11 9 


- 


954 3 - 


0 0 2 




25 4 8 






70 11 0 




243 8 8 




247 14 6 


131 1 4 




459 2 11 




132 - 9 










11 3 4 


32 0 - 




170 3 2 






79 10 8 




104 15 - 




117 3 


13 13 4 




31 11 11 




212 3 10 


342 1L - 




1,034 6 4 | 




720 6 11 


113 10 6 


- 


399 3 3 | 






109 (> 3 




509 U 7 i 




122 0 10 


55 4 4 


- 


25 4 8 | 






14 5 10 


67 3 4 j 






352 6 11 J . 


991 - 10 I 


- ' 


122 6 10 


822—1. 


1 





Carlow - 
Forth. 

Idrone, East. 
Idrone, West. 
Lower St. Mullins. 
Total Carlow. 

Netliercross - 
Balrothery, East. 
Balrotliery, West. 
Rathdown. 

Total Dublin. 

Ikeathy 
Ciplialy, West. 
Total Kildare. 

Callan - - 

Cranaglt. 

Fassadirieen. 

Ida. 

Iverk. 

Kells. 

Knocktopher. 

Shillelogher. 

Total Kilkenny. 

Ballyboy 
Bally cowan. 
Clonlisk. 
Coolestown. 

Eglish. 

Lower Philipstown. 
Warrenstown. 
Total King’s. 

Ardngli - 
Granard. 

Moydow. 

Rathdine. 

Total Longpord. 



COUNTV. 



- I CARLOW. 



- DUBLIN. 



- KILDARE. 



- KILKENNY. 



- KING’S. 



- LONGFORD. 



( continued ) 
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SUMMARY — LEINSTER — continued. 



COUNTY. 


BARONY. 


Amount 

Expended under 
Presentment. 


Number of Acres 
Thorough 11 ruined, 


Cost per Acre. 


Aercablo Rate 
under the 

land Improvement 
' Act, 

10 Viet. c. 32. 








£. s. 


il 


A. 


l. 


i». 


£. 


X. (1. 


£• S. d. 


LOUTH - 


lower Dundalk 




1,21 a 6 


6 


188 


2 


0 




Main <1 


•ainage - 


QUEEN’S - - 


Ballyadams - 




648 15 





4 62 


0 


0 




- di 


to * - 




Clondonagh - 




2,452 16 


7 


1,272 


0 


0 


■> 


16 - 


5 - - 




Clarmallagli - 


- 


1,718 11 


4 


757 


0 


0 


3 


13 - 


5 - - 




Cnllenagh 




2,633 - 


5 


680 


2 


0 


5 


8 - 


4 10 - 




Maryborough, West 




2,652 5 


3 


1,369 


0 


0 


5 


17 - 


5 - - 




Portnaliinch - 


- 


105 0 


1 


175 


0 


0 




- 






Stradbally 




3,138 15 


2 


1,077 


0 


0 


0 


- - 


4 10 - 




Upper woods 




2,013 17 


- 


939 


0 


0 


6 


- “ 


4 10 - 




Total Queen’s - 


£. 


10,303 7 3 


6,731 


2 


<> 








WESTMEATH - 


Clonlonnn 




85 6 


1 


30 


0 


0 




Main i 


rninago - 




Corkiirce 




104 19 


4 


45 


1 


0 




- 


- - - 




Delvin - 




2,462 10 


- 


800 


3 


2 


- 


Main drainage - 




Deraifore 




1,929 16 


9 


720 


0 


0 




- ditto - 




Fartullagh 




007 8 


2 


373 


0 


0 


5 


5 - 


1 4 - 




Kilkenny, West 




229 - 


8 


103 


0 


0 




Main drainage - 




Moyashcl and Maghera-\ 
demon - - -J 


1,183 37 


1 


597 


1 


35 




10 - 


4 4 4 




Moycashel 




119 10 


1 


250 


0 


0 




Main c 


•ainage - 




Total Westmeath • 


£. 


7,023 7 




2,079 


1 


37 








WEXFORD - - 


Ballaghkecn - 




764 7 




139 


1 


6 


6 




4 4 - 




Ban try - 




2,738 - 


7 


007 


1 


0 


0 


_ _ 


4 4 - 




Forth ... 




41 G 18 


- 


- No a 


rouble rotur 








Gorey - 




182 13 


(I 


- - 






- 


Main c 


rainage - 




Scarawalsh 




448 - 


9 


81 


2 


0 




- ditto - 




Shclmalier, East 




240 - 


2 


- N 


ucrcable rein 


n - 






Shelmalicr, West - 




408 11 


0 


- - 




ditto - 








Total Wexfoud 


£. 


5,207 11 


5 


818 


0 


0 


* 






WICKLOW - - 


Arklow ... 




1,453 9 


0 


273 


1 


0 




7 - 


4 8 - 




Ballinaeor, South - 




1,023 6 


1 


222 


2 


0 


6 


15 - 


4 10 - 




Rath down 




311 10 


7 


43 


2 


31 


7 


2 - 


5 12 - 




Talbotstown, Upper 




J,085 7 


1 


323 


2 


38 


6 


- - 


5 6 - 




Total Wicklow - 


£. 


6,823 13 


3 


863 


0 


0 




- - 




GRAND TOTA 


L, LEINSTER - - 


£. 


65,845 12 


- 


10,404 


l 


39 




- - 
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RETURNS RELATING TO DRAINAGE (IRELAND). 



SUMMARY — LEINSTER— confimieA 





Amount 
of Annuity, 

including 
Principal mid 
Interest. 


Number 

of 

Instalments 

Paid. 


Amount 
of Instalments 
Paid. 


Number 

Instalments 

still 

Payable. 


Amount 
Paid in Full. 


BARONY. 


COUNTY. 




£. s. d. 




£. s. d. 




£. S. 


d. 








79 1 6 


' 


262 4 8 




134 14 


10 


lower Dundalk - 


LOUTH. 




49 4 6 




130 3 2 




53 5 




Ballyadams - 


QUEEN’S. 




107 1C 4 


' 


669 - 11 








Clondonngh. 






117 11 S 




470 0 8 




- 


- 


Clarnmllaglt. 






ISO 2 8 




091 12 4 




- 




Cullenagh. 






205 19 8 


_ 


513 18 11 




21 18 


2 


Maryborough, West. 






13 7 2 


’ 


53 8 8 


- 


- 




Portnaliinch. 




227 10 2 


" 


725 1 6 




- 


- 


Slradbally. 




! 198 14 - 

| 


‘ 


794 4 4 








Upperwoods. 




j 1,180 6 2 




4,053 10 6 




75 3 


T 


Total Queen’s. 






5 7 3 




28 13 9 








Clonlonan - 


WESTMEATH. 




7 3 S 




17 19 2 








Corkaree. 






171 2 3 




618 14 11 




425 17 


11 


Delvin. 






131 18 4 




472 9 5 




83 3 


3 


Demifore. 






61 4 2 




231 0 - 




67 3 


4 


Fartullagli. 






15 13 6 




62 14 - 




- 


- 


Kilkenny, West. 






115 10 - 


. 


197 7 1 




541 11 


3 


fMovaslicl and Mashera- 


















L demon. 






8 4 2 






- 






Moyoashel. 






510 3 2 


- 


1,029 4 4 




1,117 15 


9 


Total Westmeath. 






50 13 6 


- 


150 18 2 




195 16 


0 


Ballaglikeen - 


WEXFORD. 




183 18 8 




711 3 4 


‘ 


53 4 


5 


Bantry. 






26 0 4 




94 12 8 


■ | 33 11 


10 


Forth. 






12 10 - 




60 - - 








Gorey. 






30 7 6 




119 19 9 






- 


Scarawalsh. 






17 0 - 




01 8 10 








Shelrnalier, East. 






27 10 2 




110 10 8 








Skelmalier, West. 






349 1 2 


' 


1,299 19 5 




282 12 


9 


Total Westmeath. 






77 10 - 
10 11 4 


- 


308 2 2 




345 12 




Arklow ... 


WICKLOW. 








78 5 4 




1,400 - 


5 


Ballinacor, South. 






21 6 4 


- 


85 5 4 








Ratlidown. 






124 17 6 




477 10 2 




277 4 


9 


Talbotstown, Upper. 






243 5 2 


- ' 


949 12 - 




2,022 17 


T 


Total Wicklow. 




— 


4,694 13 1 




16,404 12 2 


- 


5,598 IS 


5 


GRAND TOTAL, LEIN. 


sTER. 



822—1. 



I 3 
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RETURNS RELATING TO DRAINAGE (IRELAND). 



No. 3.— P R 0 V I N C E 0 F MUNS TE R. - 



COUNTY 


NAME 


Amain 




Number 




1 








— 


nml 


of 


Expended unrlci 




of 






Cost 


under the 




end 




Acres Thnruugh 


per Acre. 




OBSERVATIONS. 




; PROPRIETOR. 














Act, 


























10 Vial. c. 32. 




CORK: 




£. 


.V. 


,r. 


A. 


li. 




£ 


5. 


<1. 


£. g. d. 


~ 


Bantry - 


Earl of Kenmare 


480 


;i 


_ 


90 


0 


0 


6 


1 


3 






Dl. O'Sullivan 


lit) 


4 


8 


19 


0 


0 


5 


15 


9 






Earl of Bantry 


168 


2 


R 


19 


2 


0 


8 


2 


- 




- 




Riclid. White 


184 


1 


8 


40 


0 


() 


4 


- 


_ 




- 




Robt. II. White 


141) 


18 


11 


25 


2 


0 


5 


1 


7 








Win. O’Sullivan - 


80 


8 


7 


19 


0 


1) 


4 


13 


8 




. 




Sami. Hutchins 


80 


3 


10 


14 


2 


o 


0 


2 


8 








Earl of Bantry 


197 


0 


2 


23 


2 


0 


8 


7 


7 








Robt. H. White 


SO 


10 


0 


8 


0 


0 


0 








_ 




Earl of Bantry 


(51 


2 


1 


9 


0 


0 


0 


15 


0 




f Average cost per acre, £, s . 
•. under “The Letter” 5 12 
l Ditto, under 10 V., c. 32, 4 15 




£. 


1,507 


8 


1 


280 


0 


" 






Condons and Clou- 


Lord Kingston 


084 


11 


1 


90 


t) 






12 


s' . 




gibbons. 
























Ditto 


352 


19 


8 


70 


<1 


0 


g 


_ 








Ditto 


353 


12 


I 


85 


0 


0 


,j 




3 








Ditto 


■250 


K) 


3 


48 


0 


0 


5 












Riclid. 11. Gambleton 


80 


1 


0 


13 


0 


0 


0 


12 


3 








Hy. Bi’addell - 


110 


10 


- 


20 


0 


0 


6 


9 


0 








Robt. Briscoe - 


101 


10 


9 


10 


0 








(5 








Thos. Walker - - 


191 


5 


0 


36 


0 


0 












Thos. Campion 
Ditto 


00 

01 


18 


11 


| 22 


1) 


0 


5 


10 


10 









Rev. Jag. Monkler, 


82 


11 


6 


20 


0 


0 


4 


o 










agent to Messrs. 
ITvedaJc. 


























Wm. C. Collis 


184 


8 


g 


30 


(J 




0 


o 








Thos. H. J . Grant. - 


100 


0 


10 


14 


(1 






o 








Ellen Kirby - 


87 


10 


1 


15 


2 














Danger Carey - 
Thos. Donnelly 


38 

90 


5 


D 

3 


5 

17 




0 


0 


18 











Edwd. K. Carey 


63 


11 


2 


9 


0 


0 


6 


10 










Sir Robt. Abcrcromby 


34 


12 


fl 


4 


0 


0 


8 












John Hvde - - 


246 


14 


8 


63 










» i 






Ditto - 


80 


1 


r, 




















Ditto - 


54 


3 


3 


9 




0 














Ditto - 


(14 






} « 
















Ditto - 


62 


1 


4 


0 


0 




H 










James Gerau - 


50 




- 


7 


0 


» 


7 


2 


10 








£. 


3,490 


11 


8 


021 


(1 








f Average cost per ncre, £■ *■ &■ 
• under “ The Letter” 5 12 8 
(Ditto, under 10 V., c. 32 4 13 0 


Duliallow • - 


Edwd. D. Freeman - 


184 


5 


1 


17 


0 


0 


10 


10 


5 








Lord Lis in ore 


371 


9 


1 


60 


0 


0 


0 


3 


8 


. 






Sir W. W. Beecher - 


315 


17 


11 




0 






1 










Rd. J.ongfidd 


108 


- 


- 


26 


0 














Wm. Leader - 
l)g. O’Callaglmn 


92 

184 


4 


1 


12 


Jj 


0 


7 


13 


8 




Thorough draining and subsoiling 




Nichs. I 1 , l eader - 
Edwd. D. Freeman - 


297 

132 


1 


0 


45 


0 


0 


C 


12 


- 




Thorough draining and subsoiling 




Ditto 


GO 








0 


0 


G 


12 


8 








Ditto 


353 


2 


9 






r v 


- 


1 








Nichs. P. Leader - 
Timy. Sullivan 


392 

9 


13 


5 


70 

3 


0 


0 

0 


2 


12 

11 


3 




Thorough draining and sub soiling 
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- No. 3 .— PROVINCE OP MUNSTER. 



Number 


Half- 


Amount 


Amount 
of Annuity, 


Number 


Amount 




Number 

of 


Amount 








of 


|| 


of each 


including 




of Instalments 


ristalmcnta 


Poid 




OBSERVATIONS. 




Instalment. 


Principal and 


Paid. 


Paid. 




still 


in Pull. 


















Interest. 








Payable. 














£. 


s . 


d. 


£. 


4. d. 




£. 




d. 




£. s. 


d. 






22 


44 


10 


12 


7 


33 


6 2 


8 


133 


_ 


8 


30 


_ 










„ 


3 


16 


5 


7 


10 10 


8 


30 


3 


4 















„ 


5 


8 


2 


10 


10 4 


0 


32 


9 


- 


38 













„ 


6 


5 


11 


12 


11 10 


7 + 37R' 1 . 








- 


218 13 


7 


12, 13 V. c. 00. 






„ 


4 


10 


6 


!) 


12 10 


8 


38 


11 


4 


30 











„ 


3 


1 


2 


0 


2 4 


8 


24 


9 


4 


„ 













„ 


3 


1 


2 


0 


2 - 


8 


24 


8 


- 

















0 


16 


- 


13 


10 - 


0 


40 


10 


- 


88 















1 


14 


0 


3 


0 0 


8 


13 


18 


- 


30 


— 








» 


» 


2 


1 


10 


4 


3 8 


0 


12 


11 


- 


38 


- 
















£. 


107 


4 0 


- * 


360 


~ 


8 


- 1 218 13 7 






10 


20 


34 


4 


7 


(58 


9 2 




_ 




. 


20 


_ 












17 


13 


_ 


36 


0 - 












_ 










„ 


17 


13 


7 


36 


7 2 












— 








„ 


„ 


12 


17 


- 


26 


14 - 












— 








22 


44 


2 


18 


11 


6 


17 10 


8 


23 


11 


4. 


36 


— 








„ 




4 


2 


1 


8 


4 2 


8 


32 


10 


8 


, 


. — 








„ 




3 


0 


8 


0 


19 4 


8 


27 


17 


4 




— 












0 


10 


10 


13 


1 8 


8 


62 


0 


8 




— 






/ 


u 


„ 


2 


1 


1 


4 


2 2 


8 


16 


8 


8 




— 






l. 


„ 




2 


2 


6 


4 


4 10 


8 


10 


19 


4 




— 








” 


” 


2 


18 


4 


5 


10 8 


0 


17 


10 


" 


38 














0 


0 


2 


12 


12 4 


8 


60 


9 


4 


36 










„ 


„ 


3 


8 


8 


0 


17 4 


8 


27 


9 


4 


„ 


— 








„ 


„ 


2 


1!) 


10 


6 


19 8 


7 


20 


18 


10 


37 


— 








10 


32 


1 


12 


11 


3 


6 10 


8 


13 


3 


4 


24 


— 








22 


44 


3 


6 


8 


0 


11 4 


8 


26 


6 


4 


30 


— 




















- 






“ 






55 IS 


8 


With interest to 18 Dec. 1 jj 12V. r-.10G 
1848 - - -/ 1 






















. 






38 1 


7 


With interest to 26 Dec. 1 848 - ditto. 




22 


44 


8 


8 


0 


10 


17 0 1 




















„ 


„ 


2 


18 


11 


6 


17 10 


0 + 38R' 1 










447 7 


- 


12, 13 V. 0. 00. 


i 


„ 


„ 


1 


17 


I 


3 


H 2 1 


















; r 


„ 


„ 


2 


3 


10 


4 


7 8 


8 


17 


10 


8 


36 


— 






11 


» 


» 


1 


16 


7 


3 


11 2 


8 


14 


4 


8 


» 


— 








10 


20 


0 


13 








8 


21 


8 


- 


} 15 






Two instalments, with in-\ ,,, 












l 


2 












tereat, to 5 April 1849 -/ <mt0 ' 


j 










£. 


288 


4 10 




380 


11 


2 




639 4 


3 






22 


44 


6 


0 


1 


12 12 2 


3 


18 


18 


3 


41 


_ 








" 


.» 


11 


13 


« 




0 10 


{ ! 


93 

31 


l 


4 

6 


| 30 






One instataent, with interesfl £ 
to 10 Oct. 1848 -> -/ 




„ 


„ 


10 


10 


l 


21 12 2 


8 


80 


8 


8 


„ 


— 












3 


13 


11 




7 10 


8 


29 


11 


4 




































97 13 


2 


With interest to 20 Jan. 1849 . ditto. 




22 


44 


0 


0 


2 


12 12 4 


8 


50 


9 


4 


30 


— 






f 


)> 


„ 


10 


3 


3 


2 


’ 6 0 


„ 


81 


0 


- 


„ 


— 








„ 


4 


10 


7 




1 2 




30 


4 


8 


„ 


— 






1 


„ 




2 


5 






10-10 


8+30 R' 1 


18 


3 






— 








» 


„ 


12 


1 


7 


24 3 2 




- 






425 1 


3 






>> 


„ 


13 


8 


8 


20 17 4 


. 8 


107 


9 


4 


36 


— 








” 


” 


- 


° 


4 




-12 8 


7 


2 


4 


4 


37 









822 — I, I 4 I tmtlmcrf 
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RETURNS RELATING TO DRAINAGE (IRELAND), 



M il N S T E R — continued, 

Cork — continued. 

Dnlinllow' — coni' 1 - John Fox 

Fchvil. D. Proem 
ltd. Longficld - 
Ditto 

Robt. Billion - 
Rd. Lougfiold 
Ditto 



Lord Listowcl - 
Lord Doncraile 
G. W. B. Crenel 
Lord Doncraile 
George Crofts - 

Annul cl Hill - 
Gnrrctf. N eagle 
Lord Doncraile 
Ditto 

Ralph Enina - 



Henry Peard - 
Captain Parker 

Henry Peard - 
Duke of Devonshire 
W. H. Longficld 
John Nason - 
Duke of Devonshire 
Spotsd. Bowles 
Wm. Kirby - 
Duke of Devonshire 
Norman, Unin, eke - 
Henry Pcanl - 

John Nason 
Ditto 



The Knight of Kerry 
Earl of Listowel 
Alexr. Elliot - 
Pierso Crosbie 
Earl of Listowel 
Vm. T. Crosbie 
Ditto 



Ditto 

Ditto 

Earl of Listowel 
Ditto 
Ditto 

Olr. Fitzmaurice 
Itev. R. Bateman 



Amount 


Expended under 


each 




j Presentment. 


£. 




d. 


22 


10 


0 


212 


7 


3 


455 


(5 


5 


02 


II 


HI 


!)(] 


16 


17 


134 


3 


7 


143 


“ 


11 


3,004 


3 


10 


(10 




11 


104 


12 


5 


02 


1 


8 


73 


1 


8 


02 


3 




00 


■j 


5 


12 




!) 


23 


12 


TO 


01 


- 


5 


00 


10 


8 


| 030 


18 


" 


14!) 


17 


1 


141 


15 


5 


175 


13 


7 


272 


9 


4 


07 


8 


10 


140 


0 


2 


326 


10 


10 


81 


- 


0 


138 


10 


0 


87 


15 


0 


147 


12 


3 


(12 


5 


3 


29 


1 


3 


50 


15 


- 


1,877 


5 


2 


1815 


7 


3 


102 


0 


_ 


15!) 


11 


6 


305 


14 


2 


522 


14 


1 


100 


- 


_ 


864 


0 


0 


702 


0 


3 


80 


13 


7 


04 


0 


7 


183 


10 


1 


384 


[2 


9 


2(53 


5 


6 


124 


16 


4 


4,234 


0 


4 



Number | A ^ lc 

of Cost j uniter the 

Acres Thorough ,, C1 . Acre. ImpSLni 



I i. (I, I £. 
I a u u - 



OBSERVATIONS. 



13 0 0 4 15 

13 0 () I r> 12 



4- o o :j i 

3 0 (I 7 17 

0 0 0 10 2 

8 0 0 4 12 



37 0 0 4 1 1 

20 0 0 -1 15 5 



33 0 0 5 0 8 

02 0 0 4 7 8 



rAvcrnge cost per acre, 4 
under “The Letter," 
i Including 127 ncres 
yubsoilcd - . | 

1 Ditto, under 10 V., e. 32 ■ 



- | Thorough draining and subsoiling 

- !• - - Ditto . 



(Average cost per aero, £. i. 

under “ The Letter" 5 5 j 
UJitto, under 10 V., e. 32 4 4 



10 0 0 G 13 0 



0 0 8 1 a 4. 8 i 

0 0 0 0 2 4 8 

o 0 5 0 8 4 8 

0 0 4 18 - 4 K 

0 0 0 4 0 - 

O 0 5 11 1 4 3 

0 0 (17 1- 



0 0 4 14 

0 0 3 16 

0 0 0 2 

0 0 5 2 



| ("Average cost per aorc, £■ J- 
•> under' ‘The Letter”- 5 5 
K Dilto, umlur !0V., c. 32 4 19 



The cost of levelling fences and 
other works is included in this 
expenditure, and which was not 
kept separate. 



f Average cost per acre, £• *• ^ 
\ under “Tho Letter” 5 10 » 
l_Ditto,underlOV.,c.32 i > 
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RETURNS RELATING TO DRAINAGE (IRELAND). 



Amount 

[Expended under 



PROriUETOK 



MUNSTE R — continued. 
Limerick — continued. 



Owneybog 



1 Stafford O’Brien 
John Going - 
! Rev. ltd. Lloyd 



John Westropp 
Win. Barker - 
John Win. O’Grady 

I George Tuthill 
| Lord Clarina - 

, Wm. Monscll - 



Knight of Glin 
Ditto 

Rd. Q. Slceniaii 

Enrl of Clare - • 
Stepli. Roche - 
Lord Monteugle 



Acres Thorough 
Drained. 



848 IB 3 
171 - - 
470 - 0 



TIPPERARY, NR.: 



Ormond, Upper 



Ormond, Lower 



John O’Dwyer 

Lord Dnnally 
John O’Dwyer 
Henry Baron Dnnally 
George Cornwall. 

0. F. G. Toler 

Ditto - 

Stafford O’Brien 
Wm. D. Ferrur 
John Hair - . - 

The Messrs. Saurin • 
Stafford O’Brien 

0. F. G. Toler 
Ditto 

lion. O. F. G. Toler 
Ditto ... 
Lord Dunally - 
Ditto - - - 

£. 



t 1<> 7 
) 12 1 



Lord Bloomfield 
Ditto 
Ditto 

TIiob. George Stoney 

0. F. G. Toler 
R. .T. Min nett - 
Ditto 



per Aero. 



Acrcuhlo 

Kata 

mulin' iJic 

Improvement 

Act, 

10 Viet. c. :w. 



£. x. d. ! £. x. d. 



f Average coat per acre, £. 

■1 under " The Letter " 7 5 

L Ditto, under 10 V. c. 32, .(ill 



Main anil thorough drainage 
Ditto - 
Subaoiling 



25 2 0 8 10 



70 0 0 1 13 



2(1 3 0 : ii 12 1 

31) 3 (I i 3 HI 2 

10 2 0 I 7 18 8 



34 0 
25 U 



3 1 () 

4 - 



45 0 0 

50 0 0 

18 0 0. 

44 17 10 ! 70 0 0 ! 

50 - - | 8 0 0 I 

4 0 0 1 



335 10 - 1 209 0 0 



OBSERVATIONS. 



Embankment . . 

Main and thorough drainage not 
completed. 

Embankment. 

f Average cost per nore, £. j. 
• under “The Letter” 11 - 
(.Ditto, under 10 V, e. 32 4 12 



s of this not completely 



(Average cost per acre, £• t, 
■) miller 11 The Letter " 11 - 
(.Ditto, under 10 Y.c. 32, 4 6 



Main drainage - 

Ditto - - 

Mnin and thorough drainage ; e: 
peudituro not kept separate. 
Ditto - - ditto - 



Thorough drninnge and aulisoiliog i 
expenditure not kept separate. 
Main and. thorough drainage, ditto 

Main nnd thorough drainage, ditto 
Main drainage - - * ' 

Main nnd thorough drniange, ditto 
.Ditto - - ditto - ' 

j (Average cost per acre, £■ •■ 
I 1 under “The Latter” ( 
.Ditto, under 10 V.c, 32 4 lu 



Main drui 



niu and thorough drainage? 
expenditure not kept separate. 
Main drainage and subaoiling, ■ 
Main nnd thorough drainage dido 
Ditto - ditto - ’ 

f Average cost per acre, ' 
under ” The Letter ® . 

I Ditto, under 10 V. «. 32 
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RETURNS RELATING TO DRAINAGE (IRELAND). 



COUNTY 

BARONY. 


NAME 

or 

PROPRIETOR. 


| Amount 

• Expended under 

j Presentment. 


Number 

of 

Acres Thorough 
Drained. 


Cost 

per Aore. 


Acrcublo 

ltalo 

under tlui 
Land 

Act, 

lOViot. c. 33. 


M U N ST EE— co? 
Tipperary, N- ] 


itinued. 

[t. — continued. 


£. S. (/. 


A. It. p. 


£. d. 


£. s. d. 


Owney and Arm - 


Lady Waller - 


77 13 2 










Ditto ... 


145 10 5 


33 0 0 


4 8 - 


. 




Stafford O’Brien 


71 4 11 


40 O 0 




- 




Rd. E. Philips 


86 5 0 


20 O 0 


4 5 - 






Lord Bloomiield - 


100 - - 


24 0 0 








Win, Ryan - 


210 8 3 


40 0 0 








Sir Edmd. Waller, 


182 1 2 










Bart. 
Ditto - 


00 - - 










Ditto ... 


50 ~ - 










Ditto - 












Ditto - 


40 - - 


10 0 0 








Lady Waller - 


100 - - 






1 fi 




Ditto - 


15 - - 


4 0 0 


it 15 - 


.. 




Ditto • 


25 ~ - 


23 0 O 








Ditto - 


10 10 0 


5 0 0 


a _ 






W. A. Rose 
Ditto 


200 - - 
13 18 10 


| 40 0 0 








Lady Wallov - 


10 - - 


3 0 0 


^ 3 () 8 






J. W. Ryan - 


8(5 17 - 


24 0 0 




- - 




£. 


1,607 1 5 0 


380 3 0 




i 

1 


‘Cltmwilliam - 


Earl of Portarlington 


258 17 4 


6 10 








Ditto ... 


102 - 4 


3 0 20 


_ 






Jamos Scully - 


05 10 1 




. 






ltd. S. Manscrgli - 


57 7 7 • 


2 3 28 








Earl of Portarlington 


08 3 C 






- - 




£. 


632 4 0 


11 1 8 


- - 


( 

l 


Middlethird - 


James Scargill, and! 
C. B. Lockwood -j 


02 ] 3 


10 0 01 




- - J 




Rtl. Woods 


00 10 1 


11 2 0 


. 






Tlios. Price 


130 10 2 


18 0 0 


- 






Wm. Murpliy - 


104 17 4 


16 2 0 








S. Manscrgh - 


17 17 0 




. 






M. Millet 


120 - 8 


22 0 0 




a 




£. 


666 12 8 


78 0 31 




- . f 




— 




. 




t: 



OliSEliViTIOKs. 



Main drainage - 

Thorough drninnga and fcncinr. 
'M iHlit re not kept separate! ' 



Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 



>t kept separate. 



Main and thorough drainage; 
■'"IHauliturc not kept separate. 



Main and thorough drainage ; 
"'•■leutlitui'c not kept separate. 



Main anil thorough drainage; 
expenditure not kept separate. 

Average cost per acre, £. i 
under 11 Tho Letter," 4 J 
Ditto, under 10 V.,c. 32, 4 - 



Main and thorough drainage; 
expenditure not kept separate. 
Ditto - ditto - ■ 

Wain drainage - 

Main and thorough drainage; 

expenditure nut kept separate. 
Main drainage - 



expenditure not kept separate. 
Ditto - ditto 

Ditto . ditto 

Ditto - ditto * ' 



expenditure not kept separate. 



under » The Letter - «“■ 

Ditto, under 10 V.,c. 32, i * 
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RETURNS RELATING TO DRAINAGE (IRELAND). 



Number 


Half- 


Amount 


Amount 




Amount 


Number 




Yearly 


of Annuity, 




of 


Amount 


of 


Instal- 


of each 


including 




of Instalments 


Instalment 


Paid 


Tears. 


ments. 


Instalment. 


Principal and 
Interest. 


Paid. 


Paid. 


still 

Payable. 


in Pull. 






£. s. r/. 


£. s. (/, 




£. 5. </. 








44 


2 13 2 
4 10 9 


5 6 4 

9 19 6 


8 

8 


21 5 4 
39 18 - 


36 




” 


» 


2 8 9 


4 17 0 


8 


19 10 - 


„ 


__ 


» 


» 


2 18 4 


5 16 8 


8 


23 6 8 




















104 6 3 


22 


44 


7 10 1 


6-2 


8 


60-8 


36 




” 


" 


6 4 7 


12 9 2 


8 


49 16 8 


„ 


_ 


;; 


;; 


1 14 3 


4 2- 
3 8 6 


8 

8 


16 8 - 


» 


- 


» 


jj 




7 17 10 


8 




” 




” 






2 14 8 


8 


10 18 8 


„ 


— 


” 


”, 


3 8 6 
- 10 3 


6 16 10 
1 - 6 


8 

8 


27 7 4 
4 2 - 


” 


- 


” 


” 


- 17 1 


1 14 2 


8 


6 16 8 




_ 


" 


’> 


- 13 4 


16 8 


8 


6 6 8 






f ” 


„ 


6 16 10 


13 13 8 


8 










” 




- 19 2 


8 


3 16 8 


” 


__ 


» 


» 


- 6 10 


- 13 8 


8 


2 14 8 






10 


20 


1 16 10 


3 13 8 






20 








£. 


101 10 8 




391 8 - 




104 0 3 


10 


20 


12 18 10 


26 17 8 






20 






” 


6 2 - 


10 4 - 


: : 




20 


00 3 1 
















69 17 5 


10 


20 


2 18 2 


6 16 4 


- - 


- - - 


20 








£. 


41 18 - 








120 - 6 




44 


2 10 9 


6 11 6 


5 

2 


13 18 0. 

13 19 4 


» 39 


— 


” 




3 2 2 


6 4 4 


8 


24 17 4 


36 


_ 


” 


” 


4 0 7 


8 19 2 


2 


8 19 2 


42 


_ 




» 


3 119 


7 3 6 


8 


28 14 - 


30 




” 


” 


- 12 3 


14 6 


8 


4 18 - 


„ 


— 


” 


” 


4 2 1 


8 4 2 


8 


32 16 8 


» 


- 






£. 


37 7 2 




128 3 3 




- 






1 
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OBSERVATIONS. 



With interest to 29 Dee. I 



With interest from 10 Oet. 1847 - ditto. 



> 5 Jan. 1849 - ditto. 



(continued) 
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RETURNS RELATING TO DRAINAGE (IRELAND). 



t : o li N T Y 
R A 110 Tf V. 


NAME 

of 

PROPRIETOR. 


Amount 
Expended under 


Number 

of 

A crest Thorough 
Drained. 


pt 


dost 

Ac 




Aorcuhlc 

Rate 

under the 

Improvement 

Act, 

10 Viet. e. 32, 


MUNSTER — m 


tinned. 
























Tipper ary, N. R. — continued. 


£. 


i. 


d. 


A. 


n. 


I*. 


* 


d. 


£. s. 


d. 


Slievardagh - 


Earl of Desavt 


185 


8 


- 


20 


0 


0 








- 






Airtb 0 Going - 


100 


_ 


_ 


so 


1, 


O 








5 15 






Wm. P. Barker 


400 


6 


9 


50 


O 


0 






- 


5 10 


- 




John Langley 


47 


1 


- 


7 


2 


0 














Hy. Langley - 


46 


1 


8 


7 


0 


0 


G 


11 


G 








Ml . Mulfally - 


18 


8 


10 


4 


0 


0 


4 


12 


2 








Marquis of Ormond - 


340 


8 


1 


27 


0 


0 






- 








Rev. J. W. Deapard 


371 


17 


3 


30 


0 


0 








- 






John Stephens 


387 


13 


- 


27 


0 


0 








- 






W m. Moore 


183 


7 


7 


25 


0 


0 








- 






Rev. N. Lodge 


140 


13 




0 


0 


0 














John Latouclic 


01 


17 


0 


13 


0 


0 






- 








Wm. P. Barker 


313 


15 


3 


50 


0 


0 














A. Going 


13 


13 


7 


2 


0 


0 


- 












John Lane 


160 


2 


7 


25 


0 


0 














Amb°. Going - 


3(1 


17 


8 


12 


0 


0 














G. Levinge 


28 


4 


6 


14 


2 


0 












WATERFORD : 


f. 


2,008 


16 


1 


343 


0 


0 






























Coshmore and Cosh- 


Duke of Devonshire 


1,511 


11 


8 


244 


0 


0 






. 






bride. 




























Arthur Usher - 


370 


14 


1 


64 


0 


0 






- 








Duke of Devonshire - 


474 


_ 


10 


97 


2 


0 














Sir Rd. Keano 


670 


11 


4 


128 


0 


0 














Rd. Cltearnlev 


300 


- 


- 


67 


0 


0 






- 








Sir Rd. Keano 


227 


13 


7 


35 


0 


0 


- 




_ 


- 






Sir ltd. Muagmve - 


300 


- 


- 


52 


0 


0 








4 - 


- 




M. Gumbleton 


500 


- 


- 


120 


0 


0 






- 








Sir ltd, Musgravc - 


177 


5 


6 


40 


0 


0 














Duke of Devonshire 


074 


10 


10 


101 


0 


0 








- 






Rd. Smyth - - 


097 


17 


0 


146 


0 


0 






- 


5 - 


_ 




John Keily 


263 


3 


3 


66 


0 


0 








4 8 


“ 




Wm. Moore - 


470 


6 


10 


328 


2 


0 














Rev. Wm. Poreival - 


03 


8 


1 


20 


0 


0 


4 


13 


4 








Mrs. H. Graves 


60 


_ 


_ 


11 


0 


0 


4 












Duke of Devonshire 


026 


10 


8 


ICO 


0 


0 














£. 


7,524 


10 


6 


1,660 


0 


0 


- 




Dccics-ivitbin-Drum 


John O'Dell - 


102 


6 


10 


22 


2 


0 


4 












Lord S. Dc Decies - 


88 


7 


2 


22 


0 


0 


4 




4 








Ditto - 


63 


0 


7 


10 


2 


0 


5 


11 










Ditto - 


88 


8 


10 


18 




0 


4 


17 


8 








W. I. Cmw - 


81) 


2 


_ 


18 


0 


0 






8 








Sir IT. W. Barron - 


101 


3 


7 


34 


0 


0 


4 












Lord S. lie Decies - 


184 


10 


O 






0 














Ditlo - 


134 


10 


- 


27 


0 


0 


5 












Ditto 


426 


2 


9 


84 


0 


0 


5 


1 


2 








Sir Rd. Musgrave - 


484 


7 


- 


81 


0 


0 


6 


19 


0 








D. Troacy 


93 


6 


4 


IS 


2 


0 


4 


19 


5 








Thomas Fugo - 


02 


10 


7 


19 


p 


0 


4 












Catherine Smyth 


91 


3 


1 


17 


0 


0 


6 


7 










Lord S. De Decies - 


233 


2 


8 


67 


0 


0 














It. P. ilonayne 


86 


- 


- 


8 


0 


0 


- 












Rev. W. Makcssy - 


13 


16 


7 




2 


0 


6 


12 










Lord S. De Decies - 


84 


11 


3 


13 


Pr 


0 


4 






_ 






P. Kennedy 


149 


- 


6 


29 


0 


0 


6 


2 










Lord S, De Decies - 


64 


10 


3 


22 


0 


0 








- 





0 USKRVATIONS. I 



Main tuid (.liorough drainage; u- : 
puidituro nut kept separate. 

^ Ditto - - . ui tt0 . j 

Ditto, and unbaoiling ditto - ‘ 

Ditto ... ditto 

Sul) Boiling .... 

Main and thorough drainage . , 
Ditto - - - ditto . . I 

Ditto - - . ditto . . j’ 

Ditto - - - ditto . 

Ditto --- ditto - 
Ditto - - . ditto - . : 

Ditto, and subsoiling - . ; 

Ditto ... ditto 
Ditto - - . ditto - . 

Ditto, uiilumhcd > 

Ditto, and levelling bog - 



f Average cost per acre, £. ».l 
■j under 11 Tho Letter” 6 11 j 
l Do. under 10 Victc. 32, 5 6 1 



Main drains; thorough drainage' 
and embankment. 

Main and thorough drainage, and 
Bubsoiling. 

Main and thorough drainage 
Ditto --- ditto - 
Ditlo - - - ditto 

Ditto - - - ditto - • j 

Ditto - - - ditto - 

Ditto - - - ditto - • : 

Ditto - - - ditto - ■ ! 

New River course, ditto - - j 

Main and thorough drainage - ! 

Thorough drainage ; inclosing and 
reclamation of mountain lands, 
and snbsoilingj expenditure not 
kept separate. 

Thorough draining ; embankment ; 
not complete. 



Thorough drainage and subtoiling 
Main and thorough drainage ■ 



f Avorago cost per acre, 
< under “ Tho Letter" 
(Do. under 10 Vict.c 32, 



£■ 



4 ii; 

.1 u| 



Subsoiling 



Kmbankment ■ - ' ' 

Thorough drainage and embanf 



Main and thorough drainage; ex- 
penditure not kept separate. 
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82 RETURNS RELATING TO DRAINAGE (IRELAND). 



























Amount 


Number 








Rate 






of 


Expended under 


of 

Acres Thorough 


Coat 

per Acre. 


under the 
Land 

Improvement 


OBSERVATIONS. 




PROPRIETOR. 


Presentment. 


Drained. 








Act, 
























MUNSTER— con 


inu(d. 


£. X. d. 








£. S. 


d. 


£. S. d. 




W ATF.npoiu) — continued. 






Jl ' 






Lord S. De Docios - 


48 14 8 


7 


2 


0 


6 10 


8 




- 




Ditto - 


20(1 Ji> 1 


12 


0 


0 


- 






Embankment - 






37 13 6 


8 


0 


0 


4 14 


1 








Ditto - 


40 » 4 


8 


0 


0 


6 16 


0 










10(1 10 - 


20 


2 


0 


6 4 


4 








T. .1. FitzGerald 


184 11 - 


30 


0 


0 


6 5 


8 








Lord S. Do Deciea - 


118 1 11 


23 


0 


0 


6 a 


7 








Chrisr. M usgrave - 


(50 1 3 


13 


0 


0 


4 12 


3 








Robt W. Dower 


60 2 6 


12 


0 


0 


4 1H 


4 


- 






Lord S. Do Deciea - 


82-3 


16 


2 


0 


6 5 


0 


- 


f Average coBt per acre, £. i. 
under "The hotter" - 5 2 




£. 


3,048 16 - 


704 


2 


0 






. 




















lUo. under 10 Viet. o. 32, 4 10 


Deeies-withont- 

Drum. 


Lord'Cremornc 


42 10 7 


7 


0 


0 


0 2 


\ 

sj - - 




B; W.Keily ■ 


34 5 7 


O' 


2 


0 


6 4 


7 j - 


* 




Duke of Devonshire 


318 11 11 


50 


0 


0 


6 13 


11 - 






Edwd. O’Dell - 


20 15 0 


8 


0 


0 


- 






Main drninnge 




Lord S. De Deciea - 


122 13 1 


25 


2 


0 


4 10 


6 


- 






Ditto - 


74 3 6 


25 


2 


0 








Main and thorough drainage ;«• 




















penditure not kept separate. 




Ditto - 


05 10 10 


16 


2 


0 


0 3 


10 


- 


. . ■ 




Lord Huntingdon - 


118 2 S 


28 


0 


0 


4 4 


3 








Rd, Cheqrnley 


201 16 a 


21 


2 


0 








Main and thorough drainage) «• 


















penditure not kept separate, 




Rd. M usgrave - 


204 14 3 


36 


0 


0 


5 13 


10 








Lprd Cremorne 


102 13 7 


24 


0 


0 


4 5 


10 









Col. W. Pallisar 


784 12 - 


85 


0 


0 


0 4 


8 








Ditto - 


271 12 10 


67 


2 


0 


4 14 


7 


- 






Rd. T. Barron - 


130 12 2 


30 


0 


0 


- 






Main and thorough drainage; ei- 




















penditurp not kept separate, 




Sir Rd. Keane 


360 15 1 


62 


0 


0 


6 16 


n 








Pierse Healy - 


02 9 4 


23 


0 


0 


4 _ 


- 








Rd. Chearnlev 


122 14 4 


28 


2 


0 


6 8 


4 








B. Poer ... 


186 11 0 


32 


2 


0 


6 14 










Thomas Hely - 


71 8 7 


18 


0 


0 


3 18 


10 




, 




R(l. Chearnley- 


133 12 1 


17 


0 


0 


7 17 


7 








Lord Huntingdon - 


111 13 3 


24 


2 


0 


4 13 


6 


. 






Sir H. VV. Barron - 


77 3 - 


18 


0 


0 


4 6 


0 








£. 


8,090 7 8 


063 


2 


0 






f Average cost per ncre, 
under “ The Letter - J 
l.Do. under 10 Viet, e.32, 4 « 


Gaultier 


Marquis of Waterford 


425 0 7 




1 


0 








M ain and thorough drainage ; «• 




82 8 4 


18 


0 


0 


4 11 






penditure not kept separate. 


J. D. Coglilan 




Marquis of Waterford 


105 3 7 


02 


2 


0 






Main end thorough drainage ; «• 
penditure not kept separate. 






Wm. Marehant 


07 0 3 


18 


3 


0 






_ 




Lord Carcw - 


148 0 7 


32 


2 


0 


4 11 


1 








John Burroughs 


07 7 ~ 


18 


2 


0 




o 








Sir H. W. Barron - 


178 10 4 


33 


3 


0 




11 


_ 






Marquis ot Waterford 


440 16 0 


105 


2 


0 
























penditure not kept separate, 




Sir H. W. Barron - 


81 13 1 


10 


2 


0 


4 18 


11 




- ' 




£. 


1,747 7 6 


368 


1 


0 


n 




- - 


f Average coat par acre, P ( 
\ under “The Letter - » „ 

|_Do. under 10 Viet. o.32, 
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RETURNS RELATING TO DRAINAGE (IRELAND). 



SUMMAE Y— M UNSTEE. - 



COUNTY. 


1? A II O N Y. 


A mount 

Expended under 
I’reftcntmein. 


Numbur of Acres 
Thorough Drained. 


Cost per Acre. 


Acreable Bate 
under the 
Land Improvement 
Act, 

10 Viet. c. 32, 


CORK - - - 


Biintry - 


£. K. fl 
1,6(57 8 1 


280 0 0 


£. s. d. 
5 12 - 


£. s. 1 




Condons and ClongibboriB 


3,490 11 8 


<121 0 0 


5 12 8 






Dnhallow - 


3,0(54 3 10 


01!) 2 O 


0 - - 






Fermoy - 


030 18 0 


120 0 0 


5 0 - 






Kinnatalloon - 


1,877 6 2 


369 0 0 


5 6 - 


4 10 - 




Total Conic - £ . 


11,239 7 0 


1,900 2 0 


- - - 




KERRY - . . 


Clanmauriee - 


4,234 9 4 


707 0 O 


5 10 8 






Iraglitiaonnor 


2,093 0 1) 


520 0 0 


5 3 7 


4 5 - 




Total Kerry - £, 


0,927 10 1 


1,287 0 0 






LIMERICK 


Connello, Upper 


473 11 4 


04 3 0 


7 - — 


4 - - 




Coonagh * 


290 14 2 


30 0 0 


9 13 - 






Coslima - 


274 18 7 


47 3 0 


6 15 - 


4 15 - 




Glenquin ... 


167 18 10 


44 2 0 


4 4 - 






Kenny .... 


316 11 0 




- Main c 


rainage 




Owneybeg 


201 3 4 


30 2 0 








Pubblebrien - 


1,272 16 10 


70 3 0 


11 - - 


4 12 - 




Shanid - 


2,100 17 2 


193 0 O 


11 - - 


4 8 - 




Total Limerick - £. 


6,183 .10 0 


487 1 0 






TIPPERARY - - 


Ormond, Upper 


089 18 1 


318 2 0 








Ormond, Lower 


335 10 - 


200 0 0 








Owncy and Arra - 


1,307 1 10 












53° 4 0 






' 




Middle third - 


600 12 3 


78 0 31 


- Mam drainage 




Slievardagh ... 


2,098 10 l 


343 0 0 


a ii - 


6 0- 




Total Tii'perary - £. 


0,080 3 _ 


1,340 2 30 






WATERFORD - 


Cosh more and Coshbride 


7,624 10 5 


1,050 0 o 








Decies-within-Drum 


3,048 16 - 


704 2 0 








Dccies- without- Drum 


3,090 7 8 










Gaultier - 


1,747 7 0 


308 1 0 




4 10 - 




Total Waterford - £. 


10,011 0 7 


3,385 1 0 


- 




grand tota 


L, MUNSTER - - £. 


40,(542 0 1 1 


8,508 2 30 


- . . 
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S U M M A R Y— M UNSTER. 



Amount 
of Annuity, 
including 
, Principal and 
Interest. 


Number 

of 

Instalments 

Paid. 


Amount 
of Instalmei 
Paid. 


its 


Number 

of 

Instalments 

still 

Payable. 


Amount 
Paid in Full. 


1 BARONY. 

■ 


COUNTY. 


£. S. (1. 
107 4 6 




£. S. 
350 - 


d. 

8 




£. s. d. 
218 13 7 


Bantry - 


CORK. 








2 




539 4 3 


| Condons and Clongibbons. 




24- 6 


' 


868 19 


9 


- 


522 14 5 


j Dtih allow. 




43 11 2 




137 7 


4 




39 8 9 


Fermoy. 




144 5 - 




425 2 


8 




- - - 


Kinnatalloon. 




825 11 0 


* - 


2,108 1 


7 




1,320 1 - 


Total Cork, 




j 289 14 - 


. . 


887 3 


4 






Clanmaurice - 


KERRY. 


196 13 4 




613 4 


2 


- 


- - . 


Iraghticonnor. 


486 7 4 




1,500 7 


6 




. . . 


Total Kerry. 




33 2 6 




96 14 


. 




90 7 11 


Connello, Upper - 


LIMERICK. 


2/08 


‘ 






- 




Coonagli. 






’ 


36 10 


- 




147 11 8 


Coslima. 




12 17 2 


- 


51 8 


8 


- 


- . - 


Glenquin. 




16 19 4 




50 18 


- 




84 2 11 


Kenry. 








78 17 


6 






Owneybeg. 






- 


326 16 


7 




- 


Pubblelmen. 




159 3 4 




411 7 


7 




- - - 


Slianid. 




1 367 12 6 


- - 


1,066 2 


3 


- - 


322 2 6 


Total Limerick. 




59 19 10 




220 2 


. 




123 10 4 


Ormond, Upper 


TIPPERARY. 






61 8 


8 




142 3 4 


Ormond, Lower. 




101 10 8 


- 


391 8 


“ 




104 0 3 


Owney and Arra. 






* 


- 






120 - 6 


Clanwilliam. 




37 7 2 


- 


128 3 


3 




- . . 


Middletliird. 




174 11 6 


- 


543 4 


4 




425 12 3 


Slievardagli. 




428 19 8 




1,343 6 


3 


- - 


915 12 8 


Total Tipperary. 




530 12 - 




1,904 5 


10 






Coshmore and Coshbride 


WATERFORD. 






923 9 


5 




201 10 5 


Decies-within-Drum. 




262 18 8 




1,021 13 


2 




96 2 4 


Decies-without-Drum. 




112 17 8 




412 8 


2 




107 8 7 


Gaultier. 




1,134 2 _ 




4,261 16 


7 




405 1 4 


Total Waterford. 




3,242 13 _ 




10,830 14 


2 


’ 


2,962 17 6 


GRAND TOTAL, MUNS 


ITER. 



822—I. 



l 3 
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RETURNS RELATING TO DRAINAGE (IRELAND). 



No. 4.— C O N N A U G II T. 



COUNTY 


N A M 12 


Amount 




Numboi 










Acrnnhla 

Mate 








Expended under 


nf 








under the 




“ a 


of 


ench 




Acres Tim rough 


P0 


Acre. 


Improvement. 


0 B 8 12 It V A T 1 0 N S. 


BARONY. 


1> IlO P K I ETO B. 






































10 Viet. c. 32. 




GALWAY : 




£. S. 


it. 


A. I 




P. 


£. 


s. 


d. 


£. s. el. 




Killinn - 


Ds. H. Kollv - 


11) 18 


4 


- 














Main druhmiro . 




Ditto - 


82 4 


6 








- 






. 


Ditto - - . . 




Ditto - 


138 0 


7 




















Ditto ■ 

J. Lyons, R.C. Paget, \ 


18 8 
<11 10 


10 


' 














Ditto - 

Ditto - - . . 




and Miss 'I'hcwlos - J 


■ 


















D. H. Kelly - 


<10 8 


2 






- 










Ditto - - . . 




Ditto - 


60 - 


- 






- 










Ditto 




Ditto - 


30 - 


- 






- 








. 






Ditto - 


78 - 


- 




















Ditto - 


105 - 


- 


. 


















Ditto • 


88 13 


0 


- 


















.1. Lyons, R.C. Paget, 1 
and Miss Thowlos -j 


18 12 


10 


. . 














Ditto .... 




D. II. Kelly and John/ 


<10 10 


2 














- 


Ditto .... 




CWcrs - .( 


141 15 


7 


- 












_ 






John Cheuvers - 


101) 17 


6 


- 












. 


Ditto .... 




Sir M. L). Bellow 


78 ft 


2 
















Main drainage; some thorough 
























drainage • oxpenditureuotkept 




Ditto - 


100 - 




- 














Main drainage 




Ditto ... 




8 






- 








- 


Main drainage ; some thorough 
























drainage ; expenditure not kept 




Ditto - 


43 3 


o 


8 


0 


0 


6 


8 


_ 




sepal u to. 




Ditto - 


17 7 


10 


- 














Main draiuage ; some thorough 
























drainage ; expenditure not kept 




























£. 


1,473 - 




. 














f No average per acre; chiefly 




















L main drainage. 


Ross ... 


Earls Leitrim nnd'l 
Charlemont, and 1 
Baron Orunmoro -J 
Earls Leitrim and 1 


130 3 
76 12 


1 

7 


1 














Main dmiaago; some thorough 
drainage ; expenditure not kept 




Charlemont, and 
Charles Lynch, Esq.J 


25 12 


0 


r * 












- - 


Ditto - - - ditto - 




Charles Lynch - 


30 18 
314 8 


1 

0 














- - 


Main drainage ■ ■ ■ ’ 




Charlemont. 




















£. 


505 12 


0 


- - - 






/'No average per acre; main 
\ drainage. 


LEITRIM : 
























Carrigalloii - 


P. D. Lntbitohe 


237 13 


8 


18 


O 


(1 














Ditto - 


160 - 


- 


10 


2 


20 


16 




o 


j. 6 10 - 


The coat of levelling useless 




Ditto - 


140 2 


.4 


14 


O 


0 


10 




_ 


ditches Included in this ox- 




Mrs. Jones 


186 15 


11 


21 


3 


0 


8 








dlluro. . 

(hist of levelling useless ditches 




Lord J. Beresford 


241 15 


3 


22 


0 


0 


11 








included in this expenditure. 
























soiling ; expenditure not sep 




Alex. Percy 


54 9 


10 


5 


O 


0 








6 - - 


separate. 






145 10 


6 


10 


0 

I 














W. C. Percy - - 


24(1 13 


6 


17 


20 














P. D. Lntouclie 


11(5 17 


8 


6 


2 
















Ditto - 


160 - 


_ 


10 


2 
















Michael Jones - 


183 17 


0 


11 


A 
















Lord Leitrim - 


288 15 


3 


16 


1 


0 


17 


15 


8 




Cost of levelling fences and wag- 
ing 84 perches ot non to" 
Included in this expenditure^ 




R. J. Gore 




4 


6 


0 


0 












Mrs. C. Rowley 


06 2 


8 


6 


0 


0 


16 


16 


8 
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D. Jackson 
A. O'Brien 
II. Nash - 
W. A . O’Brien - 
John Goclley - 



John Brown, and 
John Unswcrtli 
Robert Collins - 
John Godley - 
John Latoucho - 
Rev. P. M‘Gowran 
James Kiornan 
Miehaol Kiernan 
James O’Rorko 
Wra. Jtonrko - 
Thos. Ronrko - 
Capt. R. Storey 
Ormsby Goro - 
Rd. O’Brien 
Piers# Simpson 



John Fynn 
V. O’C. Blake 



- Col. Kirkwood - 
Col. M'Alpino - 
I Ditto - 

1 Ditto - 

Edwd. Doan - 



Col. F. K. Gore 
Ditto - 

Wra. Atkinson - 
Earl of Arran - 
John Ormc 
Annealoy Knox 
Win. Gurdinor - 
Geo. V. Jackson 



Col. C. N. Knox 
Wm. Atkinson - 
A. S. Perkins - 
Col. F. K. Gore 



Richd. C. Green 
Jno. Gardinor - 
John Orme 
Wm. Orme 
Annosley Knox 
Capt. J. Knox - 
William Knox Orme 



Amount 
Expended under 

Presentment. 


Number 

of 

Acres Thoroug] 
Drained. 


Cost 

per Acre. 


£. s. 


(l. 


A. 


n. 


1* 


£ 


«. d. 


| 57 10 


4 


6 


0 


0 


11 


10 - 


47 3 


11 


4 


2 


0 


10 


0 0 


111 7 


- 


1 


3 


0 


10 


1 1 


02 3 


11 


8 


0 


0 


7 


15 0 


58 5 


8 


4 


0 


0 






157 16 


5 


0 


0 


0 


20 


0 - 


88 1 


2 


4 


0 


0 


22 


- 3 


"j 145 10 


4 


13 


0 


0 


11 


4 3 


194 9 


1 


14 


0 


0 


21 




90 18 


4 


9 


2 


0 


10 




480 18 


4 


39 


2 


0 






18 19 


0 


2 


2 


0 


8 




24 2 


9 


3 


2 


0 


0 


18 - 


14 5 


4 


1 


2 


0 


9 




19 3 


8 


I- 










> 19 3 


8 


r 8 


2 


0 


0 


7 7 


19 3 


8 


1- 










80 - 


- 


8 


1 


0 


9 




185 3 


1 


8 


0 


(1 


23 


2 10 


- 40 4 


2 


4 


0 


0 


11 


11 - 


99 11 


!) 


10 


0 


0 


9 


10 10 


J . 4,240 17 


10 


330 


1 


0 


- - 


121 11 


11 












42 8 


1 












e. 104 - 






- - 


27 12 


4 












13 15 


_ 












12 10 


_ 












0 17 


6 












10 9 


4 


‘ - 










£. 71 4 


2 






176 4 


, 












17 3 


4 












17 3 


4 












20 9 


9 












92 3 


1 1 


„ 










134 14 


7 












26 12 


7 












103 14 


3 








- 




83 7 














109 12 


1 












40 1 


11 












100 15 


7 






. 


_ 




40 19 


7 


- 










- 45 1 


6 












34 12 


8 












- 77 6 


5 












155 13 


2 


_ 










52 11 


9 


. 










129 1 


9 












70 14 


5 


‘ 











:>B3JtUVATlONS. 



Main drainage 
Ditto 
Ditto 
Ditto 
Ditto 



/No average per aero: 
\drnlnnge. 
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Half- 

Yearly 



Amount 
of each 



! 17 6 
1 7 2 




Instalments! 

Paid. 



Amount 
of Instalments 
Paid. 



12 13 
4 12 
6 16 



6 - 
- 12 

- 13 

- 14 

3 3 

4 13 



2 17 - 

3 16- 
1116 
3 8 11 



6 17 1 
9 18 1 



3 13 - 
3-10 
5 12 - 



OBSERVATION?. 



II & 12 Viet., c. 106, with interest o 
principal at 3 i per cent. 

- - Ditto. 

- - Ditto. 



f 2 Instalments, and interest to 5 April 
l 1849 paid, 11 & 12 Viet. 0 . 10 [S. 



And interest to 5 January 184(1. 



And interest to 17 January 1849- 



Paid, 12 & 13 Viet. c. GO. 
Paid, 11 &12 Viet. c. 106. 



{continued) 
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RETURNS RELATING TO DRAINAGE (IRELAND). 



BARONY. 



PROPRIETOR. 



CONNAOGH T —continued. 

Mayo — continued. 

Ty rawley — con tinned j John Gardiner - 



William A rm strong' - 
Jolm Robinson 

Edmund Robinson - 
Roger Palmer - 

Mernyun Pratt 
| John C. Walsh 
; Charles Coyne 
j Earl of Arran - 



ROSCOMMON : 

Ballintobher, South - 



Sir M. D. iJollevv 

Go Hr Minora - 
i Hon.amlIlov.il. Panic- 
cnhairi, Doan of St. 

1 Patrick’s. 

I £• 



Ainnunt 

Expended undur 

Presentment. 



187 1!) 1 
17 13 3 



49 12 r> 
!,431 1 2 



284 16 
240 12 



R oprcRontativea of Lord j 
Mount Sandford (R. 
W. Wills). i 

Nicholas Bnlfo - - j 

The O’Connor Don - I 
It. J. liewson - 
W. R. Wills - - ! 

Marquis of Westmeath 
Sir A. Crichton 
Marquis of Westmeath 
W. It. Wills - 
The O'Connbr Don - 
Denis O’Connor 
Hon.andRev.Ii.Pnok- 

nnham, Dean *f St. 
Patrick’s. 

Ditto - - -» 

The O’Connor Dan, tjnd 
Donis O'Connor 
Denis O’Connor 
Hon and Roy. U. Pack- 
enkuni, Dean of St. 
Patrick’s. 

Denis O’Connor 
Goffs Minors - 
Willliam Murphy 

Richard Irwin - 
j Hon. and Rev. II. Pack- 
onhitm, Deun of St 
Patrick’s. 

Patrick Balfe - 
Daniel H. Pcrmll - 
Hon. anil Rev. H.Paek.- 
! i.'ii 1mm, Dean of St. 

Patrick's, 

: W. R. Wills - 

i Hon. mid !!ev. II. Pock - 
enlinui, Doun of St. j 
| Patrick's. 

; w. R. Wills - - 

£. 



207 - 
02 4 
73 15 
130 13 
250 13 
236 12 
72 18 
64 12 



Number | 

of I Cost 

A,.™ Tlmojli ! j„ a „. 
Drained. 



v - 

J 14 



I 06 0 0 

20 0 0 
040 0 o I 



Improvement 

Act, 

10 Viet, c 



Alain drainage; sonic thor<ni»li 
dmtnimoi expenditure not kept . 
Hdimrate. r I 

Alain drainage, some thorough 
(Iralungo. 

Ditto - - ditto 

Main drainage, some thorough 
drainage j expenditure nolkept 
separate. 

Alain drainage - 
Ditto - 
Ditto - 
Ditto - 



/No average 
t_ drainage. 



Alain 



Main and thorough drainage; 
expenditure nut kept separate. 
Ditto - - ditto 



Average cost per aer 
under “ The letter,’ 
.Do. under 10 Viet. c. 3 



Alain and thorough drainage; 
ixpcnditnre not kept separate. 



Main drainage - 
Alain and thorough drainage; 
expenditure not kept separate. 

Alain drainage - 



Main drainage - 
Alain drnlnuge - 



j Cost of fences nail levelling in- 
I clmled in this; expenditure 

not kept separate, 
j Alain 1 ti „I lr 
I expand! turn no t kept separate- 
Ditto - - ditto 



[Average cost per out, * , 

• under “ The Letter,’ .. 

I Do. under 10 Viet. c. 32, j 
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RETURNS RELATING TO DRAINAGE (IRELAND). 



COHN T Y 


NAME 


Amount 


Number 




Acronblo 


and 


of 


Expended undci 


of 


Cost 


1 under the 


BARONY. 


PROPRIETOR. 


Presentment. 


Acres Thorough 
Drained. 


per Acre. 


1 Improvement 








j 10 Viet. c. 32. 


CONNAUGHT- 


i 

-continued. 










Roscommon — continued. 


£. s. d. 


a. n. p. 


£. x. d. 


£. s. il. 


French park - 


Viscount Dillon 


ooc a i 


157 0 0 


- ■ 






ltd. Irwin 


27 13 3 










Ditto - 


40 3 3 










Sir Wm. LooMon 


270 12 1 


62 1) 0 


- - 






£. 


806 11 11 


231 0 0 






SLIGO : 


, 






Tircrngli 


Robt. Joncn 












Edward Wingfield - 


01 14 5 






6 4 




Ditto - 


100 - - 


j ' - 








R. Verschoyle - 


99 1 - 










Wm. Ormsby - 


84 3 5 






1 4 14 - 




Thomas Jones - 


0 11 f. 










Elizth. Curtis - 


50 8 1 










Edwd. IIow ley 
| James Bourne - 


37 10 0 
40 1G 5 


| 

i 6 2 0 


! 5 10 2 


3 9 - 




Edwd. Wingfield 












Thomas Jones - 












Robert Jones - 


318 19 5 1 










John Irwin 
P. C. llowley - 


156 8 1 


39 0 0 


4 - - 


5 14 - 




1 homes Howley 












Arthur K, Gore 












Thos. Orinsby - 


15 2 4 


- " . . 








R-G. Taylor - 












John Stienaon - 


30-7 


7 0 0 




' 




Esther Hillis - 


71 2 10 : 










Wm. Ormshy - 












John Fenton - 












Robt. Orinsby - 




' 




- 




Wm. 0. Rutledge 
Ditto - 

John W. King - 
Thos. Ormsby - 
TI 106 . Howley - 


43 4 1 

29 19 3 
58 2 (i 

10 11 11 

20 10 3 


2 0 0 


5 5 11 






C.T. Webber - 


107 5 1 




. 






Daniel Webber 












Ed. Wood 
Id. Griffiths - 


57 13 2 
50 12 - 


15 0 0 


3 17 4 


- - 




Aloxr. Crichton 












Geo. Trnelock - - 1 






■ 


- 




Thos. Gillbyle - 












John W, King 
J. Jones - 


28 - - 
107 12 11 


4 2 0 


5 2 2 


3 0 - 




N Fluy . 












Mrs. Ormsby Gore - 








- 




Edwd. Wingfield - 
Dttnl. Jones 


14 13 10 


4 0 0 


3 13 5 


4 13 - 




Hy. Griffith 












Mrs. Elis. Furoy - 


21. 3 3 






5 12 - . 




Edwd. Dodwell 


40 17 6 










JamosCrolton- 
Aloxr. Crichton 


234 15 5 
30 17 « 


40 0 0 


6 17 C 


1 

1 




£. 


2,889 6 8 


120 2 0 




' ■ f 



OBSERVATIONS. 



M “ ! " an ;’ tl'orongli drainage ; 
wc|wndU"ro not kept sepal 

Ditto - . ditto. 

Ditto - - ditto. 

■ - Ditto - . ditto. 

f Average «»t per acre ■£ , 
K under “Tlie Letter” - 31. 

L Ditto, under 10 V. r. .1* - 4 h 

Mnin drainage 

Main drainngc; some tlmrongh 
drmnngo executed; expendi- 
ture not kept, separate. 

Main drainage 

Mnin drainage. Some thorough 
drnlnnge executed ; expendi- 
ture not kept separate. 

Muin drainage 
Ditto 



Main and thorough drainage 
expenditure not kept aeparal 
- Ditto - - ditto 
Main drainage 

Slain and thorough drainage 
expenditure not kept separat 

Main drainage 
Ditto 

Main and thorough droinoge 
expenditure not kept separate 
Main drainage 



Ditto 
Ditto 
Ditto 
Ditto 

Alain and thorough drainage; 
expenditure not kept sepa- 
rate. 

Main and thorough drainage and 
«nh8oillng; expenditure not 
kept separate. 



Ditto 



ditto 



Main nnd thorough drainage; 
expenditure not kept separate. 
Ditto - - ditto 



expenditure not kept separate. 
Ditto - - ditto 
Ditto - - ditto 



Ditto 

Ditto 
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Half- 

Yearly 



822—1. 



1 tulmeut 

Interest. Paul. 



£. s. d. 

1 17 6 3 



6 1C 
2 - 
I 10 18 



Amount 
of Instalments 



7 114 
12 12 8 
76 14 - 



Amount. 

Paul 



11 12 10 
4-4 
21 16 6 j 

10 14 - ! 

1 18 4 ; 

2 16 6 
- 16 10 ‘ 
1 - 8 | 



4 3 10 
3 12 2 



3 12 8 
- 14 C 
1 16 10 



7 3 4 j 
27 7 4 | 



28 14 
16 16 
1 14 



2 11 
5 1G 
12 16 



OBSERVATIONS. 



11 & 12 Viet., 0. 100, with intorcsl from 
10 Oct. 1847, at 3 J per cent. 



Two instalments paid, with interest. 
11 & 12 Viet. c. 106. 

Nine instalments paid, with interest, 
11 & 12 Viet. c. 106. 



One instalment, with interest to 10 Oct. 



1 10 10 
126 11 7 



26 3 10 J 11 & 12 Viet c. 106, with interest to 
I 10 Dec. 1848. 

- 11 k 12 Viet. c. 100, with interest from 
1 10 Oet. 1847, at 3 J per cent. 
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SUMMARY— CONNAUGHT. - 



COUNT Y. 


BARONY. 


A in nunt 
Kxpcndcd nailer 

Presentment. 


Number of Acres 
Thorough Drained. 


Cost per Acre. 


Acreablc Rate 
under the 
Blind Improvement 
Act, 

10 VIct. e. 32. 






f. S. (1. 


a. n. p. 


£. S. d. 


£. «. d. 


GALWAY * 


Killian - 


1,478 - 10 




- Main drainage 




Ross - 


005 12 9 




- Main drainage 




Totai, Galway - £. 


2,073 13 7 




- - - 




LEITRIM - 


Carrigallen - - £, 


4,240 17 10 


330 1 0 


12 17 - 


4 16 - 


MAYO* 


Carra .... 


104 - - 




- - Main drainage 




Gallon - 


71 4 2 




Ditto 




Tyrawlcy - 


2,481 1 2 


- - - 


Ditto 

1 




Total Mayo - £. 


2,660 5 4 


- - - 






ROSCOMMON - 


Ballintobber, South - 


618 11 6 


160 0 0 


6 - - 


4 10 - 




Castlorea ... 


4,038 18 3 


949 0 0 


6 4 - 


4 10 - 




Frenohpark ... 


856 11 11 


231 O 0 


3 U - 


4 10 - 




Total Roscommon, £, 


0,409 1 8 


1,340 O 0 






SLIGO 


Tireragh - - £, 


2,889 0 8 


120 2 0 


4 14 - 


4 10 6 


GRAND TOTAL, CONNAUGHT - £. 


18,279 6 1 


1,790 3 0 


. . . 





* The average cost per acre in this county is not given, as 
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- SUMMARY— CONNAUGHT. 



Amount 
of Annuity, 
including 
Principal anil 
Interest. 


Number 

of 

Instalments 

Paid. 


Amount 
' of Instalments 
Paid. 


Number 

of 

Instalments 
^ still 


Amount 
Paid in Pull. 


BARONY. 


C O TI N TY. 


£. s. d. 




£. S. d. 




£. 5. d. 






101 13 0 




387 4 6 


- - 




Killian .... 


GALWAY* 


41 6 - 




129 16 3 






Robs. 




142 19 0 




610 19 8 






Total Galway. 




292 13 2 


. 


841 11 11 




335 11 3 


Carrigallen ... 


LEITRIM. 


11 4 4 




44 17 4 






Carra * - 


MAYO* 


3 18 


- - 


7-0 




28 10 11 


Gallon. 




180 2 8 




550 2 9 




45 19 9 


Tyiawley. 




194 8 8 




008 - 7 




74 10 8 


Total Mayo. 




41 19 0 




107 18 - 






Ballintobber, South - 


ROSCOMMON. 


299 4 C 


- - 


1,080 - 2 




687 9 11 


Castleroa. 




58 12 - 




217 1 9 






Frenclipark. 




399 10 - 




1,470 19 11 




687 0 11 


Total Roscommon. • 


















222 10 0 


. 


624 13 1 




265 14 11 


Tireragh ... 


SLIGO. 


1,252 7 10 




4,002 4 8 


- - 


1,363 12 9 


GRAND TOTAL, CONN 


UJGHT. 



the principal expenditure wna on works of main drainage. 



822—1. 



M 4 
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wMl, tlio Co.t pur Acre ti .„l»i, i%wll>i ifeiVi.it m A ™ 
xu,,,» s in 6 *» tli.fc.ta «( 1,.™ fcl.J „ £ ,J 

AceuWo Hgt.uU, W„,h lilldc lie,, k ac(l 
ilm Land I nipro voiVciit '/Vet, If)’ fact; cj S 2 ^,- 1 

(Mr. V/ckry MqfbcrL ) t - j 

■< nC y 



KM URNS, 5 f 11,0 Amount „f t l, c Ammy, Including p, lp . 

W»“" »“ «cl, B„, SUWi Vi 

rfThc N ‘ 1 »"J I'«W. »KI, the Amount , 

of the Nun, to of In.tnlmont, „ii| p„,„ Ue . „ na of ^ 
Amount already Paid in Pull, 



(Sir John Young.) 



Ordered, by The House of Commons, to be Printed, 
H 7 July 1853. 



[ Price l .v.] 



822_— I. 

Under 1G oz. 
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